ಚುತೆ ಗುರುತಿಲ್ಲದ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ 
ಸದಸ್ಯರ ಹೆಸರು 
ಉತ್ತರಿಸಬೇಕಾದ ದಿನಾಂಕ 
ಉತ್ತರಿಸುವ ಸಚಿವರು 


ಕರ್ನಾಟಿಕ ವಿಧಾನ ಪರಿಷತು 
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ಶ್ರೀ ಕೌ ಗೋವಿಂದರಾಜ್‌ 
ಸಭೆಯಿಂದ ಚುನಾಯಿತರಾದವರು) 
14-09-2021 

ಮಾನ್ಯ ನಗರಾಭಿವೃದ್ದಿ ಸಚಿವರು 


(ವಿಧಾಸ 


ಒದಗಿಸುವುದು; 


[ತ್ರ ಪಶ್ನೆ ಉತ್ತರ 

ಸಂ 

(ಅ) | ರಾಜ್ಯದಲ್ಲಿ ಯಾವ ಕೇಂದ್ರ ಹಾಗೂ ರಾಜ್ಯ ಸರ್ಕಾರದಿಂದ ಪ್ರಾಯೋಜಿತವಾದ ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ 
ಯಾವ ಯೋಜನೆಯು 2015-16 ನೇ ಸಾಲಿನಲ್ಲಿ ಪ್ರಾರಂಭವಾಗಿದ್ದು, ಅಬಿಯಾನದಡಿ 
ಪ್ರದೇಶಗಳನ್ನು ರಾಜ್ಯದ 7 ನಗರಗಳಾದ, ಬೆಳಗಾವಿ, ದಾವಣಗೆರೆ ಹುಬ್ಬಳ್ಳಿ-ಧಾರವಾಡ, 
ಸ್ಮಾರ್ಟ್‌ - ಪಿಟಿ! ಮಂಗಳೂರು, ಶಿವಮೊಗ್ಗ ತುಮಕೂರು ಮತ್ತು ಬೆಂಗಳೂರು ನಗರಗಳು 
ಯೋಜನೆಯಡಿ ಆಯ್ಯೆಯಾಗಿರುತ್ತವೆ. 

ಯೆ 

ದಾಗಿದೆ: ಯೋಜನಾ ಅನುಷ್ಠಾನಕ್ಕೆ ಈವರೆಗೆ ರೂ. 3457 ಕೋಟಿ ಅನುದಾನ 
| ' ಯೋಜನೆಯ | ಬಿಡುಗಡೆಯಾಗಿದ್ದು, ರೂ. 2,843 ಕೋಟಿ ವೆಚ್ಚವಾಗಿರುತ್ತುದೆ. 

ಅನುಷ್ಠಾನ ವರ್ಷವಾರು ಬಿಡುಗಡೆಯಾದ ಅನುದಾನ ಹಾಗೂ ವೆಚ್ಚದ ವಿವರ ಈ 

ದೃಷ್ಠಿಯಿಂದ ಕೆಳಕಂಡಂತಿವೆ; 

| ಇದುವರೆಗೆ (ರೂ.ಹೋಟಿಗಳಲ್ಲಿ) 
ವಿವಿಯೋಗಿಸಲಾದ ವರ್ಷ | ವಿವರ | ಬೆಳಗಾವಿ | ದಾವಣಗೆರೆ ಹುಬ ಮಂಗಳೂರು | ಶಿವಮೊಗ್ಗ, | ತುಮಕೂರು | ಬೆಂಗಳೂರು 

R K ಧಾರವಾ 
ಅನುದಾನ ಐಷ್ಟು; 2015- | ಬಿಡುಗಣೆ 2 2 2 2 2 2 0 
ವರ್ಷವಾರು, 2 p 2 2 
| ಆಯಾ ಸಿಟಿ 17 ವೆಚ್ಚ 368 293 2.32 0 0.45 0° 0 

| 2017- ೨ 214 214 2 214 

i ಕೈಗೊಂಡ , 4 ren ನೌ | 5 | 2) 099 3 2 2 
bes Wh * oN ಅಡಡ 1 ರಾ 7; 6 1 1 7 _ ಮ FE 3 7 py 

| ಕುರಿತಾದ ಪ್ರತ್ಯೇಕ | 0 [ 6 $5 85 100 

| ಮಾಹಿತಿಯನ್ನು 20 ವೆಚ್ಚ 170.73 12144 7961 1 19.81 100.14 164.26 13.78 

§ . 2020: ಬಿಡುಗಡೆ 198 0 10 58 89 284 184 
ಒದಗಿಸುವುದು) 21 ವೆಚ್ಚ 239.35 175.65 13264 17008 161.52 206.17 211.653 
2021 ಬಿಡುಗಡ 0 98 98 0 98 i 0 0 
22 ವೆಚ್ಚ "|! 9762 7846 | 1469 74,39 | 909 | 94.೧6 130.40 
ಒಟು ಬಿಡುಗಡೆ 504 494 494 396 494 591 394 
ಪ ಮಚ್ಚ 535.55 426.11 352.56 303.83 368.89 495.22 360.77 
ಶೇಕಡಾ 30% 86% 71% 77% | 75% 84% 92% 
ಆಯ್ಕೆಗೊಂಡ ನಗರಗಳಲ್ಲಿ ಸ್ಮಾರ್ಟ ಸಿಟಿ ಯೋಜನೆಯಡಿ, ಕೈಗೊಂಡ 
ಕಾಮಗಾರಿಗಳ ಪ್ರಗತಿ ವಿವರಗಳನ್ನು ಅಮುಬಂಧೆ-1 ರಲ್ಲಿ ನೀಡಿದೆ. 

(ಆ) | ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ |; ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನೆಯ ಪ್ರಸ್ತುತ ಸ್ಥಿತಿಗತಿಯ ಬಗ್ಗೆ ಸರ್ಕಾರವು 
ಯೋಜನೆಯ ಸತತವಾಗಿ ನಿಗಾವಹಿಸಿದ್ದು, ಅದರಂತೆ ಯೋಜನೆಯ ಸಮರ್ಪಕ 
ಪ್ರಸ್ತುತ ಸ್ಥಿತಿಗತಿಯ | ಅನುಷ್ಮಾನಕೆ, ಈ ಕೆಳಕಂಡ ಪೂರಕ ಕ್ರಮಗಳನ್ನು ಕೈಗೊಂಡಿದೆ; 
ಬಗ್ಗೆ ; ಸರ್ಕಾರ | ೬ ಅಭಿಯಾನದ ಮಾರ್ಗಸೂಚಿ ಅನುಸಾರ ಆಯ್ಕೆಗೊಂಡ ನಗರಗಳಲ್ಲಿ 
ಗಂಜರ ಯನ್ನು ಯೋಜನಾ ಅನುಷ್ಠಾನಕ್ಕಾಗಿ ವಿಶೇಷ ಉದ್ದೇಶಿತ ವಾಹನಗಳನ್ನು (5pೀcial 
ಅಂದದ (; Purpose Vehicle-SPpV) ಕಂಪೆನಿ ಕಾಯ್ದೆ 2013ರಡಿ ನೋಂದಾಯಿಸಿ 
ಸುವಿ ಸ್ಥಾಪಿಸಲಾಗಿದೆ. KN 
ಪ್ರಗತಿಯ ಕುರಿತು! * ಪ್ರಸ್ತಾಪಿತ ಯೋಜನೆಗಳಿಗೆ ವಿಸ್ಫತ ಯೋಜನಾ ವರದಿ ತಯಾರಿಸಿ! 
ಪ್ರತ್ಯೇಕ ಮಾಹಿತಿ ಕಾಮಗಾರಿಗಳ ಅನುಷ್ಠಾನದಲ್ಲಿ $ಳಗಳಿಗೆ ನೆರವು ನೀಡಲು ಎಲ್ಲಾ 


ನಗರಗಳಲ್ಲಿ ಯೋಜನಾ ನಿರ್ವಹಣಾ ಸಮಾಲೋಚಕರನ್ನು ನೇಮಿಸಲಾಗಿದೆ. 


© 


© 


¢ 


ಯೋಜನೆಯ ಮಾರ್ಗದರ್ಶನಕ್ಕೆ ಮತ್ತು ಮೇಲುಸ್ತುವಾರಿಗಾಗಿ ರಾಜ್ಯ 
ಮಟ್ಟಿದಲ್ಲಿ ಮುಖ್ಯ ಕಾರ್ಯದರ್ಶಿಗಳ ಅಧ್ಯಕ್ಷತೆಯಲ್ಲಿ ರಾಜ್ಯ ಮಟ್ಟದ 
ಉನ್ನತ ಅಧಿಕಾರಿಯುತ ಸಂಚಾಲನ ಸಮಿತಿಯನ್ನು ರಚಿಸಲಾಗಿರುತ್ತದೆ. ಈ 
ಸಮಿತಿಯು ನಿಯಮಿತವಾಗಿ ಸಭೆಗಳನ್ನು ನಡೆಸಿ ಮಾರ್ಗದರ್ಶನ 
ನೀಡುತ್ತಿರುತ್ತದೆ. ' 


ನಗರಗಳು ಸಿದ್ಧಪಡಿಸಿರುವ ಕಾಮಗಾರಿಗಳ ವಿಸ್ಕತ ಯೋಜನಾ ವರದಿಗಳಿಗೆ 
ತಾಂತಿಕ ಅನುಮೋದನೆ ನೀಡಲು ರಾಜ್ಯ ಮಟ್ಟಿದ ಉಸ್ತುವಾರಿ ಸಂಸ್ಥೆಯಾದ 
ಕೆಯುಐಡಿಎಪ್‌ಸಿ ಯಲ್ಲಿ, ಬಾಹ್ಯ ಪರಿಣಿತ ಸದಸ್ಯರನ್ನು ಒಳಗೊಂಡ ತಾಂತ್ರಿಕ 
ಸಮಿತಿಗಳನ್ನು ರಚಿಸಲಾಗಿದೆ. 


ಮಾರ್ಗಸೂಚಿಯನ್ವಯ ಎಲ್ಲಾ ನಗರಗಳಲ್ಲಿ ಮಾನ್ಯ ಸಂಸತ್‌ ಸದಸ್ಯರು, 
ಮಾನ್ಯ ವಿಧಾನ ಸಭಾ ಸದಸ್ಯರು, ಪೂಜ್ಯ ಮಹಾಪೌರರು, ಜಿಲ್ಲಾಧಿಕಾರಿಗಳು, 
ವ್ಯವಸ್ಥಾಪಕ ನಿರ್ದೇಶಕರು ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಲಿಮಿಟೆಡ್‌, ತಾಂತ್ರಿಕ ತಜ್ಞರು, 
ವಾಣಿಜ್ಯ ಮಂಡಳಿಯ ಸದಸ್ಯರು, ಸ್ವಯಂ ಸೇವಾ ಸಂಸ್ಥೆ ಸದಸ್ಯರು ಹಾಗೂ 
ಇತರೆ ಸಮುದಾಯ ಆಧಾರಿತ ಸಂಸ್ಥೆಗಳ ಪ್ರತಿನಿಧಿಗಳು ಒಳಗೊಂಡಿರುವ 
"ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅಡ್ಡೆಸರಿ ಪೋರಂ'ನ್ನು ಸ್ಥಾಪಿಸಲಾಗಿದೆ. ಎಲ್ಲಾ 
ನಗರಗಳಲ್ಲಿಯೂ ಜಿಲ್ಲಾಧಿಕಾರಿಗಳ ಅಧ್ಯಕ್ಷತೆಯಲ್ಲಿ ಈ ಸಮಿತಿಯು 
ನಿಯಮಿತವಾಗಿ ಸಭೆಗಳನ್ನು ನಡೆಸಿ ಯೋಜನೆಗಳ ಅನುಷ್ಠಾನ ಹಾಗೂ 
ಸಮಸ್ಯೆಗಳ ಬಗ್ಗೆ ಮಾರ್ಗದರ್ಶನ ನೀಡುತ್ತಿವೆ. 


ಮುಂದುವರೆದಂತೆ, ಯೋಜನಾ ಅನುಷ್ಠಾನದಲ್ಲಿ ಚುನಾಯಿತ ಪ್ರತಿನಿಧಿಗಳಿಗೆ 
ಹೆಚ್ಚಿನ ಪ್ರಾತಿನಿಧ್ಯವನ್ನು ನೀಡಲು ವಿಶೇಷ ಉದ್ದೇಶಿತ ವಾಹನಗಳಿಗೆ 
ಮಾರ್ಗದರ್ಶನ ಮತ್ತು ಕಾರ್ಯಚಟುವಟಿಕೆಗಳ ಮೇಲುಸ್ತುವಾರಿಗೆ ಮಾನ್ಯ 
ನಗರಾಭಿವೃದ್ಧಿ ಸಚಿವರ ಅಧ್ಯಕ್ಷತೆಯಲ್ಲಿ “ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅನುಷ್ಠಾನ ಮತ್ತು 
ಪರಿಶೀಲನಾ ಸಮಿತಿ" ಯನ್ನು ನಗರ ಮಟ್ಟದಲ್ಲಿ ರಚಿಸಲಾಗಿದೆ. ಈ ಸಮಿತಿಗೆ 
ಜಿಲ್ಲಾ ಉಸುವಾರಿ ಸಚಿವರು ಸಹ-ಅಧ್ಯತರಾಗಿದ್ದು, ಮಾನ್ಯ ಲೋಕಸಭಾ 
ಸದಸ್ಯರುಗಳು, ಮಾನ್ಯ ವಿಧಾನಸಭಾ ಸದಸ್ಯರುಗಳು . ಸಮಿತಿಯ 
ಸದಸ್ಯರಾಗಿದ್ದು, ಕಾಲಕಾಲಕ್ಕೆ ಸಭೆಗಳನ್ನು ನಡೆಸಲಾಗುತ್ತಿದೆ. 


|. ಯೋಜನೆಯ ಸಮರ್ಪಕ ಅನಸುಷ್ಠಾನಕೆ,. ಮೇಲಿನ ಎಲ್ಲಾ ಅವಶ್ಯ 
ಪೂರ್ವಭಾವಿ ಕುಮಗಳನ್ನು ಸರ್ಕಾರವು ಕೈಗೊಂಡಿದ್ದು, ಯೋಜನೆಯ 
ಅನುಷ್ಠಾನದಲ್ಲಿ ಈವರೆಗೆ ಕಂಡು ಬಂದಿರುವ ಪ್ರಮುಖ ಸವಾಲುಗಳು ಈ 
ಫೆಳಳೆ೦ಂಡಂತಿವೆ; 


[2 


ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅಭಿಯಾನವು ಇತರೆ ಯೋಜನೆಗಳಿಂದ ಭಿನ್ನವಾಗಿದ್ದ, ಹಲವು 
ಹೊಸೆ ರೀತಿಯ ನಿಯಮಾವಳಿಗಳ ರಚನೆ ಹಾಗೂ ಪಾಲನೆ 
ಅಗತ್ಯವಾಗಿರುತ್ತದೆ. ಈ ನಿಯಮಗಳನ್ನು ರೂಪಿಸಲು ಸಾಕಷ್ಟು ಕಾಲಾವಧಿ 
ಹಿಡಿದಿರುತ್ತದೆ. ವಿಶೇಷ ಉದ್ದೇಶಿತ ವಾಹನಗಳ ಸ್ವಾಯತ್ತತೆ ಮತ್ತು ಸ್ವತಂತ್ರ 
ಕಾರ್ಯಾಚರಣೆಗಾಗಿ ವಿಶೇಷವಾದ ಆರ್ಥಿಕ ಅಧಿಕಾರವನ್ನು ಸರ್ಕಾರವು 
ಅಭಿಯಾನದ ಮಾರ್ಗಸೂಚಿಯಂತೆ ಪ್ರತ್ಯಾಯೋಜಿಸಿರುತ್ತದೆ. ಈ ರೀತಿ 
ಅಧಿಕಾರಗಳ ಪ್ರತ್ಯಾಯೋಜನೆಯು ಒಂದು ನೂತನ ಪ್ರಯೋಗವಾಗಿದ್ದು, 
ಇವುಗಳನ್ನು ಅಖ್ಯೆರುಗೊಳಿಸಲು ಸಾಕಷ್ಟು ಹೆಚ್ಚಿನ ಕಾಲಾವಕಾಶ 
ಹಿಡಿದಿರುತ್ತದೆ. 

ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಪ್ರಸ್ತಾವನೆಯಲ್ಲಿರುವ ಯೋಜನೆಗಳಿಗೆ ಕಾಮಗಾರಿ ಸ್ಥಳಗಳ 


ಸರ್ಮೇ ಕೈಗೊಂಡು ಪರಿಕಲ್ಲನಾ ವರದಿ ಹಾಗೂ ವಿಸ್ಕತಾ ಯೋಜನಾ | 


ವರದಿಗಳನ್ನು ತಯಾರಿಸಲು ಕಾಲಾವಧಿಯು ಅಗತ್ಯವಿತ್ತು. 


ಸೂತನವಾಗಿ ಸ್ಥಾಪಿಸಲಾಗಿರುವ ವಿಶೇಷ ಉದ್ದೇಶಿತ ವಾಹನಗಳಿಗೆ ಮಾನವ 
ಸಂಪನ್ನೂಲ ನೇಮಕಾತಿಗೂ ಹೆಚ್ಚಿನ ಕಾಲಾಪಧಿ ಹಿಡಿದಿರುತ್ತದೆ. 


° ಯೋಜನೆಯಡಿ ಪ್ರಮುಖವಾಗಿ ಸ್ಮಾರ್ಟ್‌ ರಸ್ತೆಗಳ ಅಭಿವೃದ್ದಿ ಒಳಚರಂಡಿ 
ಹಾಗೂ 'ಇನ್ನಿತರೆ ಮೂಲಸೌಕರ್ಯ ಅಭಿವೃದ್ದಿ ಯೋಜನೆಗಳನ್ನು 
ಹಮ್ಮಿಹೊಳ್ಳಲಾಗಿದ್ದು, ಸದರಿ ಯೋಜನೆಗಳನ್ನು ನಗರದ" ಜನನಿಬಿಡ 


ಪ್ರದೇಶಗಳಲ್ಲಿ: ಅಸುಷ್ಠಾಸಗೊಳಿಸಬೇಕಾಗಿದ್ದು,- ಸ್ಥಳೀಯವಾಗಿ “ಬಹಳ: 


ಸಮಸ್ಯೆಗಳನ್ನು ಎದುರಿಸಬೇಕಾಗಿರುತ್ತದೆ. ಅಲ್ಲದೇ ಈ ಯೋಜನೆಗಳಲ್ಲಿ 
ಬೆಸ್ಳಾ೦ಂ ಬಿಎಸ್‌ಎನ್‌ಎಲ್‌, ಬೀರು ಸರಬರಾಜು ಮಂಡಳಿ ಹಾಗೂ ಇತರೆ 
ಇಲಾಖೆಗಳ ಯುಟಿಲಿಟಿ ಶಿಪ್ಪಿಂಗ್‌ ಅವಶ್ಯಕತೆಯಿದ್ದು, ಇದರಿಂದ 
ಕಾಮಗಾರಿಗಳ ಅನುಷ್ಠಾನದಲ್ಲಿ ಅನಿವಾರ್ಯ ವಿಳಂಬವಾಗುತ್ತಿದೆ. 


° ಸ್ಮಾರ್ಟ್‌ ರಸ್ತೆಗಳ ಅಭಿವೃದ್ದಿ ಯೋಜನೆಯಲ್ಲಿ ಲೋಕೋಪಯೋಗಿ ಇಲಾಖೆ, 
ಎಸ್ಕಾಂ, ನೀರು ಸರಬರಾಜು ಮಂಡಳಿ ಹಾಗೂ ಇತರೆ ಇಲಾಖೆಗಳೊಂದಿಗೆ 
ಸಮನ್ನಯ ಸಾಧಿಸಿ ಕೆಲಸ ನಿರ್ವಹಿಸಲು ಹೆಚ್ಚಿನ ಸಮಯ ಅವಶ್ಯವಿರುತ್ತದೆ. 


* ಬೆಳಗಾವಿ ನಗರದಲ್ಲಿ ಸ್ಮಾರ್ಟ್‌ ರಸ್ತೆ, ಕೇಂದ್ರ ನಗರ ಬಸ್‌ನಿಲ್ದಾಣ ಹಾಗೂ 
ಇತರೆ ಯೋಜನೆಗಳನ್ನು ಅನುಷ್ಠಾನಗೊಳಿಸಲು ಕೇಂದ್ರ ರಕ್ಷಣಾ 
ಇಲಾಖೆಯಿಂದ ನಿರಾಕ್ಷೇಪಣಾ ಪತ್ರದ ಅವಶ್ಯಕತೆಯಿದ್ದು, ಅಂತಹ 


ಒಪ್ಪಿಗೆಗಳನ್ನು - ಪಡೆಯುವಲ್ಲಿಯೂ ಸಹ ವಿಳಂಬವಾಗಿರುತ್ತದೆ. | 


ಬಹುಉಪಯೋಗಿ ವಾಣಿಜ್ಯ ಕೇಂದ್ರ ಅಭಿವೃದ್ದಿ ಟಿಳಕವಾಡಿ, ಯೋಜನೆಯಲ್ಲಿ 
ನ್ಯಾಯಾಲಯದ ವ್ಯಾಜ್ಯ ಇರುವುದರಿಂದ ಕೂಡಾ ಯೋಜನಾ 
ಅನುಷ್ಠಾನದಲ್ಲಿ ವಿಳಂಬವಾಗಿರುತ್ತದೆ. 


* ಶಿವಮೊಗ್ಗದ ನದಿ ಪ್ರದೇಶ ಮತ್ತು ಮಂಗಳೂರಿನ ಸಮುದ್ರ ಕಿನಾರೆ ಅಭಿವೃದ್ದಿ, 


ಹುಬ್ಬಳ್ಳಿ-ಧಾರವಾಡ ಮತ್ತು ಮಂಗಳೂರಿನಲ್ಲಿ ಮಾರುಕಟ್ಟೆಗಳ 
ನವೀಕರಣ/ನಿರ್ಮಾಣ, ಕ್ರೀಡಾಂಗಣಗಳ ಅಭಿವೃದ್ದಿಯಂತಹ ಹಲವು 
ವಿನೂತನ ಯೋಜನೆಗಳಿಗೆ ಹೆಚ್ಚಿನ ನಾಗರೀಕ ಸಮಾಲೋಚನೆ ಅವಶ್ಯಕತೆ 
ಇದ್ದು, ವಿಸ್ಟತಾ ಯೋಜನಾ ವರದಿಗಳನ್ನು ಅಂತಿಮಗೊಳಿಸುವ ಕಾರ್ಯತ್ಯೆ 
ಹೆಚ್ಚಿನ ಸಮಯಾವಕಾಶ ಹಿಡಿದಿರುತ್ತದೆ. 


ಆದಾಗ್ಯೂ, ಸರ್ಕಾರದಿಂದ ಕೈಗೊಂಡಿರುವ ಪೂರಕ ಕ್ರಮಗಳ ಮೂಲಕ 
ಯೋಜನೆಯ ಅನುಷಾನಕ್ಕೆ ಎದುರಾಗಿರುವ ಮೇಲಿನ ಸವಾಲುಗಳಿಗೆ ಸೂಕ್ತ 


| ಪರಿಹಾರಗಳನ್ನು ಕಂಡುಕೊಂಡು ಈಗ ಕಾಮಗಾರಿಗಳನ್ನು ತ್ವರಿತವಾಗಿ | 


ಅನುಷ್ಠಾನಗೊಳಿಸಲಾಗುತ್ತಿದೆ. ಸರ್ಕಾರದ. ಮುಖ್ಯ ಕಾರ್ಯದರ್ಶಿಗಳು, 
ನಗರಾಭಿವೃದ್ದಿ ಇಲಾಖೆಯ ಅಪರ ಮುಖ್ಯ ಕಾರ್ಯದರ್ಶಿಗಳು ಮತ್ತು ಆಯಾ 
ಜಿಲ್ಲೆಯ ಜಿಲ್ಲಾಧಿಕಾರಿಗಳ ನೇತೃತ್ವದಲ್ಲಿ ನಿಯಮಿತವಾಗಿ ಪ್ರಗತಿ ಪರಿಶೀಲನಾ 
ಸಭೆಗಳನ್ನು ನಡೆಸಲಾಗುತ್ತಿದೆ. 


ಮೇಲಿನ ಎಲ್ಲಾ ಕ್ರಮಗಳ ಪರಿಣಾಮವಾಗಿ, ಪ್ರಸ್ತುತ ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅನುದಾನ 
ಮತ್ತು ಸಾರ್ವಜನಿಕ ಖಾಸಗಿ ಸಹಭಾಗಿತ್ವದಲ್ಲಿ ಈವರೆಗೆ ನಗರಗಳು ಸಾಧಿಸಿರುವ 


"ಬೌತಿಕ ಪ್ರಗತಿ ಕೆಳಕಂಡಂತಿದೆ; 


ಕೋಷ್ಮಕ -1 ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅನುದಾನದಡಿ ಕೈಗೊಂಡ ಕಾಮಗಾರಿಗಳ 


ಭೌತಿಕ ಪ್ರಗತಿ 
| ಕಾಮಗಾರಿಗಳ 
ಕಾಮಗಾರಿಗಳ ವಿವರ ಕ ಮೊತ್ತ 
(ರೂ. ಕೋಟಿಗಳಲ್ಲಿ) 
ಪೂರ್ಣಗೊಂಡ ಕಾಮಗಾರಿಗಳು 258 920.05 
ಪ್ರಗತಿಯಲ್ಲಿರುವ ಕಾಮಗಾರಿಗಳು 262 4697.04 
ಟೆಂಡರ್‌ ಹಂತದಲ್ಲಿರುವ 20 287.27 


ಕಾಮಗಾರಿಗಳು - 
ಸ್ತ ಜನಾ ವರದಿ 
ನಾ ಕಾಮಗಿರಿಗಳು 4 244.10 
ಒಟ್ಟು 544 6148.46 
ಕೋಷ್ನಕ -2 ಸಾರ್ವಜನಿಕ ಖಾಸಗಿ ಸಹಭಾಗಿತ್ದದಡಿ ಕೈಗೊಂಡ 
ಕಾಮಗಾರಿಗಳ ಭೌತಿಕ ಪ್ರಗತಿ 
ಕಾಮಗಾರಿಗಳ ವಿವರ ಕಾಮಗಾರಿಗಳ ಕಾವ್ಯಗಾಕ್ರ ಗಳ್‌ 
_ 5 (ರೂ. ಕೋಟಿಗಳಲ್ಲಿ) 
ಪೂರ್ಣಗೊಂಡ ಕಾಮಗಾರಿಗಳು 2 282 
| ಪ್ರಗತಿಯಲ್ಲಿರುವ ಕಾಮಗಾರಿಗಳು 18 1570.36 
ಟೆಂಡರ್‌ ಹಂತದಲ್ಲಿರುವ ಕಾಮಗಾರಿಗಳು 10 830.04 
ವಿಸ್ಟೈತಾ ಯೋಜನಾ ವರದಿ 
ಹಂತದಲ್ಲಿರುವ ಕಾಮಗಾರಿಗಳು 0 0 
; ಒಟ್ಟು 30 2403.22 
(ಇ) | ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ರಾಜ್ಯದಲ್ಲಿ ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಅಭಿಯಾನದ ಅನುಷ್ಠಾನಕ್ಕೆ ಕರ್ನಾಟಿಕ 
ಯೋಜನೆಯಡಿ ' ಮೂಲಸೌಕರ್ಯ ಅಬಿವೃದ್ದಿ ಮತ್ತು ಹಣಕಾಸು ನಿಗಮ ನಿಯಮಿತ - 
ಆಯ್ಕೆಯಾಗಿರುವ ಕೆ.ಯು.ಐ.ಡಿ.ಎಫ್‌.ಸಿ ಸಂಸ್ಥೆಯು ರಾಜ್ಯ ಮಟ್ಟದ 'ನೋಡಲ್‌ ಏಜೆನ್ಸಿ' ಆಗಿದ್ದು,. ಈ 
ಪ್ರದೇಶಗಳಲ್ಲಿನ ಕೆಳಕಂಡ ಪ್ರಮುಖ ಕಾರ್ಯಗಳನ್ನು ನಿರ್ವಹಿಸುತ್ತಿದೆ. 
ಕಾಮಗಾರಿಗಳು | ಯೋಜನೆಗಳ ಆರ್ಥಿಕ ಹಾಗೂ ಬೌತಿಕ ಪ್ರಗತಿ ಸಾಧಿಸಲು ನಿಯಮಿತವಾಗಿ 
ಪೂರ್ಣಗೊಳ್ಳುವುದು ನಗರಗಳಿಗೆ ಗುರಿಗಳನ್ನು ನೀಡಿ ಕಾಲಕಾಲಕೆ ಪುಗತಿ ಪರಿಶೀಲನಾ 
ಯಾವಾಗ?  ಸಚೆಗಳನ್ನು ನಡೆಸಲಾಗುತ್ತಿದೆ. 
ಈ ಕುರಿತು| ; ಇದಲ್ಲದೇ ನಗರಗಳು ಸಿದ್ಧಪಡಿಸಿರುವ ಕಾಮಗಾರಿಗಳ ವಿಸ್ತುತ ಯೋಜನಾ 
ನಿಗಾವಡಿಸುತ್ತಿರುವ ವರದಿಗಳಿಗೆ ತಾಂತ್ರಿಕ ಅನುಮೋದನೆ ನೀಡಲು ರಾಜ್ಯ ಮಟ್ಟಿದ ಉಸ್ತುವಾರಿ 
ಸ೦ಸ್ನಃ ಸಂಸ್ಥೆಯಾದ ಕೆಯುಐಡಿಎಫ್‌ಸಿ ಯಲ್ಲಿ, ಬಾಹ್ಯ ಪರಿಣಿತ ಸದಸ್ಯರನ್ನು 
ಜವಾಬ್ದಾರಿ ಬಗ್ಗೆ ಒಳಗೊಂಡ ತಾಂತ್ರಿಕ ಸಮಿತಿಗಳನ್ನು ರಚಿಸಲಾಗಿದೆ. 
ಮಾಯಿತಿ i; ಕೇಂದ್ರ ಹಾಗೂ ರಾಜ್ಯ ಸರ್ಕಾರಗಳ ನಡುವೆ ಸಮನ್ವಯ ಸಾಧಿಸಿ ನಗರಗಳಿಗೆ 
ಒದಗಿಸುವುದು) ಅನುದಾನ ಬಿಡುಗಡ ಮಾಡುವಲ್ಲಿಯೂ ಸಹ 'ನೋಡಲ್‌ ಏಜಿನ್ಸಿ' 
ಪುಮುಖ ಪಾತ್ರ ಬಹಿಸುತ್ತಿರುತ್ತದೆ. 
ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಯೋಜನೆಯಡಿ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳನ್ನು 
ಪೂರ್ಣಗೊಳಿಸಲು ಕೇಂದ್ರ ನಗರಾಭಿವೃದ್ದಿ ಸಚಿವಾಲಯವು ಪುಸ್ತುತ 
ಜೂನ್‌-2023 ರವರಗೆ ಕಾಲಾವಕಾಶ ನೀಡಿದ್ದು, ಸ್ಮಾರ್ಟ್‌ ಸಿಟಿ ಕಾಮಗಾರಿಗಳ 
ಸಮರ್ಪಕ ಹಾಗೂ ತ್ವರಿತ ಗತಿಯ ಅನುಷ್ಠಾನವನ್ನು ಸಾಧಿಸಲು ಎಲ್ಲಾ 7 ಸ್ಮಾರ್ಟ್‌ 
ಸಿಟಿಗಳಿಗೆ ತಿಂಗಳುವಾರು ಗುರಿಗಳನ್ನು ನಿಗದಿಪಡಿಸಿದ್ದು, ನಿಗದಿತ 
ಕಾರ್ಯಕ್ರಮದಂತೆ ಕಾಮಗಾರಿಗಳನ್ನು ಪೂರ್ಣಗೊಳಿಸಲು ಕಟ್ಟುನಿಟ್ಟಿನ ಸೂಚನೆ 
| ನೀಡಲಾಗಿಡೆ. | | 
3 
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ನಗರಾಭಿವೃದ್ದಿ ಸಚಿವರು 


ಸಾ 


TERE 


SRIF IT 


leted Projects 


Workorder 


. dat, 


oinpletton pe 


ier cntract ತ 
re 


me 
Present Status} 


ಭನ ಸ್‌ 


Téncrgy Auditing of Street Lighis under Smart City Energy efhciency 
ey p g Ww 


1 [program 023 023 15.11.2017 | 26012019 28012019 | Work Completed 
Road Side Drinking Wate! Kiosks (Phasc 1) 1 
2 0.40 038 95.01.2018 | 28022019 28022019 Work Completed 
I \ ! 
r Rain water harvesting & Composting Facility 1 Parks T H rT 
3 0.10 0.08 16.07.2018 ! 04.03.2019 | 04.03.2019 Work Completed 
[ Mhems Based Park - NathPai Garden T 
4 106 092 28.09.2018 04.03.2019 04.03.2019 Work Completed 
i 
Sr vith dedicated bus hay (Ph: - is Shel: of A i 
5 mart Bs Shelters with dodicated bus hay (Phase 1-5 Bus Shchers 2.00 191 01.03 2018 | 211.2018 26.11.2018 Work Compilctcd 
leategory) 
Rchabiltiaton of Stray Gee Wy ಸ SN WE § ಹ 
6 | Sry Ce 0.74 064 03.03.2018 30092019 30092019 Work Completed 
Farag Fark Phase Water Body & Chock Dans H 
| | 8 Wd ಕ y 4.37 3.95 30.07.2019 30.07.2019 Work Completed 
[Smart Class rooms Phase Part A 
8 0.70 0.61 30.07.2019 30.07.2019 Work Completed 
[Smart Class rooms Phase | Part B 
9 3.20 275 21.02.2019 30.07.2019 30.07.2019 Work Completed 
Trauma Centre Part A &B 
10 250 07.03.2019 30.07.2019 30.07.2019 Work Completed 
” Procurementof Digitat Sill Board ್‌ § ರ N ್‌ 
m 092 28.02.2019 07.08.2019 07.08.2919 Work Conapletod 
Smiary vending machine and incenirator - ಬ 
12 033 031 16.082019 15 09.2019 15.09.2019 Work Completed 
1 
Development of Smart Class raom Phase Ul PartA (Civit) T H T H 
13 036 ೧32 12072019 i 19092019 19.09.2019 Work Completed 
— Ik 
[Development of Smart Class room Phase Il Part B (ICT) 
14 iit 103 1 12.07.2019 19.-09,2019 19.09.2019 Work Completed 
IAnpoinea. orm Integr ve c ಗ | 
Anpolnanencol Syston lntegrator for establishment of Corin NS 802019. 5202026 Wark Completed 


Command & Control 


entre 1 


Gramand and Cortrol Contre Building 


30.10.2019 


30.01.2020 


| | | | | 03022018 : Work Completed 
17 [30 bed Maternity Hospital at Vantamurl | | 15.102018 30102019 28.02.2020 Work Completed 
ನ ltors (PAN) Pha 7 | 
18 Smart Bus Shaler (PAN) Phase | 166 } 28022019 720 | 31012020 Work Complctod 
Roadside Drinking Water Kiosk Phase I ; 
[eT 60 053 ! 30.04.2020 | 07102020 Work Complctusi 
[NN — — K _- _ NS _ _ RO 
heme based pment: Sarat } | 
20 [4 0.97 18.10.2019 + 16.07.2020 07.10.2020 Work Completed 
‘Theme based Park Developmont Nathpat Phasell f 
pl 0೨0 081 1802019 | 16.07.2020 07.10.2020 Work Completcd 
Sma is Shel Phase 1 H A 
22 [Sorbus Shelter Phase Il | 500 3.96 | 312208 + toy 17.10.2020 Work Completed 
7 i ರ್‌ ETT] _ 
123 Procurement af Traffic Signals unter ITMS 3.00 169 28.02.2019 Revised 30.06.2020 Work Completed 
30.10.2019 
chabil 5 (C4 vd Wall 
| Jet bilitation of Pigs (Compound Wall} | 026 | 0.23 | 04.11.2019 04.05 2020 04.11.2020 Work Lomplcted 
H iFrocurementof Robote lab & Clectronic Tab for skill Devclopment [f Hf fi ಬ್‌ 
25 cer 150 133 99.೧6.2020 08.09.2020 04.11.2020 Work Completed 
1 F 
7 ರ eT — | ee p 
26 [Theme based Pack Developninl. Patwardhan Luyout 180 150 18.10.2019 i 1807.2020 10.12.2020 Work Completed 
096 0.06 19. 1. 2019 19.08.2020 10.12.2020 Work Completed 
28 [pelagaviCuy Package-14 0.45, 045 07.01.2020  06.102020 22012021 Work Completed 
Procurement of CNC Millig & CNC Turning Machine for SF fl H 
| 29 [Development Center 5.84 | 584 09-06-2020 31.12.2020 22.01.2021 Work Completed 
C-—[orocrementol 3D Printing for Metal & Plastic DIY 3D Primer & | i - 
| 30 [pemdhetd 3 Laser scanner ior for SKil Developmen Cemer | 0 | 075 | 006-2020 ; 31122020 22012021 | Work Completed 
1 ! l H 
Procirement of Deskiop compuier IED Hrojecior, Smart Board. ] 
31 [¥isuahzcr for Smart Board ct: for Skall Development Centre 324 249 17-06-2020 ! 31122020 22.01.2021 Work: Completed 
1 | 3 ' _ 
2 ‘anbargi take rejuvenation & recreational spaces 5.00 447 15.10.2018 H 04 07.2019 10.02.2021 Work Completed 


Construction of Cycle Track and Footpatl from Ashoka Circle to Surabhi 


Bclagavi Chey Package-17 | 


T 
33 otel (NMY Package 1) 6.90 [4 6.13 28.02.2019 , 20.02.2020 31.01.2024 Work Completed 
Construction of Roads with Paver Blocks at Ram Channamina Nagar | , » 
34 [2nd Stage part 11 in Blagavi City Package- 26 | 3.09 | 240 04-05-2020 H 03022021 22.02.2021 Work Complcted 
! | ; 
; i 
35 [Smart Roads st Ramteerth Nagar Area {Packane Il) (4.4 Km} 27.69 2421 28.02.2019 /] 202.2020 28.02.2021 Work Completed 
F 7 7 T N 7 
| 36 Battery Operated Auto Rikshaws 1.05 0.95 02.08.2019 [I 02.11.2019 28.02.2021 Work Completed 
7 
[construction of Roads with Paver flocks at Rani Channamma Nagar p 2.06.» K 
37 znd Stage part in Belagn ty Package 25 456 3.75 22-06-2020 ' 21-03-2021 21-03-2021 Work Completed 
[Smart Road with waver Blocks at Tilakwad, Vivekanand Colony and | 01 1 § 
38 [a 1076 898 wos | 17112020 30.03.2021 Work Completed 
39 [Construction of 10 Bet Hospital at Vadagaan l 225 2.04 30.07.2019 30.04.2020 31.03.2021 Work Corspleted 
|| 
Roads with Paver Blocks at. ay (RCN 
40 [Construction of Roads with Paver Blocks at Arjun Colouy (RC. Nagar}in | 30 290 31012020 | 30.09.2020 99.08.2021 Work Completed 


ಭಿ 


1. Ongoing Sta 


SUN 


SCPCast 


ಸಜ 
Work Order 


Dito 
Cunpietlun is 
per cohtfact. 


Jie date 
of Completion 1 


Construction uf two Smart roads at KPTCL road and Mantioli roi 
(Variation included) 


25.00 2239 


10.11.2017 


09.11.2018. 


15.04.2021 


IKPTCL Road: ‘ A) 
Pc (705m) 700 mn completed pe 
swD -(705m) 695 completed 

Utility (705m) 695 m completed 

Footpath (705m) 695 m completed 

Cycle rack (705m) 695 m completed p 
Flandoli Road: ; 

PQC- (920 m) RHS 855m » LHS 700 m completed 

[SWD {920 m) RMS completed + LHS 705 m completed 

[Wuliry(920 m) 350 m completed 

Footpath (9200)159 m completed 

[PHYSICAL PROGRESS: 80% 

[FINANCIAL PROGRESS:73.6%6 

[Approved in Z4h Board Mecting to ‘Rescind the Work’ 


Smart Roads at Dharmanath Arca (Package #) (2)A Type (with 
Ductingy:2475 Kr 


47.00 43.65 


i 
| 


26.09.2018 | 


25.03.2020 


31.12.2021 


"EW : 3970/4970m compltcd 
ISWD : 4300/4950:n completed 
Median : 4970/4970 completed 
[UGD : 4740/4970m complctcd 
DPE:4730/4970m completed 
Cycle Track:3500/3970m completcd 
-ootpati:3500/4970m complcted 
[PHYSICAL PROGRESS: 80% 
FINANCIAL PROGRESS:68% 


3 [City Bus Terminal -CaT 


33.50 3223 


09.10.2018 


08.10.2020 


30.12.2021 


90% of excavatan works compicted. 

103/103 footings comploted. 

[65% of retalmng wall up to LCF level completed. 

141/141Columns up to LGF stab beam bottam completed. 

[90% of plinth arca completed. : 

150% of LCF slab concreting completed. 

[UCF slab concreting compicted up to Ist expansion join. 

‘Subway concreting completcd. Subway extension works under progitss. 
PHYSICAL PROGRES 40% 

FINANCIAL PROGRESS: 39% 


[smart Roads at Srinagar Area {Package 11) 
4 |@)AType (with Ducting):1.8SKra 
[b)B Type (without Ducting}:3.57Km 


4730 43.59 


24.11.2018 


24.05.2020 


31.12.2021 


TW: 6150 /6490m completed 
ISWD; 6740/6740rn completed 

Median : 2433/2433 completed 

[USD : 2830/2830 ra complctcd 

DPE :3760/3760m completed 

Cycle Track.3760/3760m Complcicd ' 
Footpath:6500/6740m completed 
Pending “Plantation Raadmarking and Si 
PHYSICAL PROGRESS:90% 

FINANCIAL PROGRESS:67% 


Smart Roads at Shahpur Arca (Package 1V) 

(RTO to pjamata Circle, Veg Market Road, Kapileshwar Colony, SPM 
Road, Mahauma Phule Road, Sbukrawar Poth Road} 

Type (without Ducting): 5.43 Km 


3739 3403 


23-01-2019 


23.01.2020 


30.10.2021 


White Topping (8.538 km): 5496 km completed 
ISWD (5.412 km] :4.39 km completed 

Footzath : (5.412 kro) 1-405 km complctod 
PHYSICA PROGRESS.80% 

FINANCIAL PROCRESS. 629% 


[Smart Roads at Til 
(Congress Road, Mandoli road to st gat 
[Nanavac Road) 

A Type (with Ducting). 5.65 Km 


way Arca (Package V) 
Mandoli road 10 2nd gate, 


43.50 37.96 


23-01-2019 


23.01.2020 


30.12.2021 


Congress Road: White topping completwd on either side (2450m out wl FHS, 
ISWD works complctcd (4860 out of 4860 ompleted), Cycle track completed 
2430m out of 243074).ioatpath works completed (470m out of 476m 
completed), Ducting works complciel (1930m out of 1930m} 

Mandoli Road: White topping & dsin works completed (S60 out of 

[$60n1) White topping & drain works completed (1100m out of 100m), Footpah 
works completed (1100 out of 1100m). 

Nanawad Road: White topping completed {760m out of 760m). Drain works 
completed (760m out ot 760m both sidos), Paved shoulder works completed (760 
lout of 760m both sides} 

Road marking completed. 

ectrical works, sgnage works pending 

[PHYSICAL PROGRESS: 949% ರ್‌ 
FINANCIAL PROGRESS: 78% 


7  |UG-17 Cabling Packagu 1 (Srinagar Nagar} 


775 | 119 


Us-02-2019 3 


25.01.2020 


SULLZULL 


195 Nos. Fedder Piliat arc installed out of 198 Nios. 
Single Spun Pole Transformer erection on ste 15 17 Nos.eu of 17 Nos, 
UG LT cable layed 1s 130 kms ow of 134.2 kms, 

[Street light installed 309/490. 

Street Light foundation- completed 

[PHYSICAL PROGRESS: 90% 

EINANCIAL PROGRESS: 86% 


8 [UC -LT Cabling Package If (Mahantcsh Nagar) 


670 


05-02-2019 


25.01.2020 


30.11.2021 


Z00Nos. Fodder Pillar are installed out of £00 Nose. 
Single Spun Pole Transformer errection on site is 21 Nos. outof 21 Nos, 
UG LT cable layuxi is 109 Kms ouc of 215.2 kms, 

Surcct light installed 310/416. 

Surcet Light foundation- completed 

[PHYSICAL PROGRESS: 89% 

FINANCIAL PROCRESS: 80% 


9 |UG-LT Cabling Packag Wl (Anancy Nagar) 


841 


827 


11 [Developmentof Moduen Market at Tlakwadi (Kalamgndur) 


white Topping of Roads Packago-1 [NEY (Ncar KLE Hospital) to 
12 [Kolhapur Curcle, Kothapur Cie t Rani Chennamima Circle, helh apr 
Circle to Sangoit Rayaon Circle] 


410 46.69 


3129 


I 
3880 | 


05-02-2019 : 


20-02-2019 


17-08-2019 


25.01.2020 


20.02.2021 


16.08.2020 


30.11.2021 


31.12.2021 


31.12.2021 


258 Nos. Fedder Pillar arc installed out of 258 Nos 


[Single Spun Pole Transformet orrecion on site is 19 Nos. outof 19 Nes, 
kms. 


UG IT cable layed 1s 147 kms out of 162 
Street hght stalled 206/422. 
Street Light foundation” complewd 
PHYSICAL PROGR 90% 
FINANCIAL PROGRESS: 76% 


Ros completed. 
190/98 footings completed. 

270m of retaining wall up 10 ground Noor level cumpleted. 

lrotern shuttesng, reinforcement, and concreug souks in progress 

ext amp compleced. 

plnth beams shuttering, reinforcement and concieting works completed tor 1st a 
2nd expansion joint 

Plinch beams shuttering. »eiutoicenent andl concteting wort in progless beyond 
[2d expanston point. 

[Base preparation toy plinth area PCE 1n progress, Ground floor concreting 
completed beyond 15t expansion joint, Driveway slab concreting completed, Secor 
loot slab concreting up to 15: expansion joint completed, Second iloar shuttering 
and reinforcement works in progress beyond 15¢ expansion jpinl. 


podium slab concreung (partial) con:pleted 
ouvcizat.oancoce..anos. 
FrWT-8.6 km compiled oulof é.Skm, 


Median: 2.0¥n Comploted out of ZOKm 
ISWO-5.0 km completes wut of 7.20, 

[UGD : 0.1 km completed out of 0.30km compicud 
Footpath .3.0/8.6Km coraplcted 

[PHYSICAL PROGRESS: 85% 

FINANCIAL PROGRESS: Hob 


| Whice Topping F Roads Packag:-5 { Road from APM 
Kongral KH] 


“Junction ¥> 


11.07.2020 


[WD : 2020/3120 m coreploted 

arriage Way: 2120/3 120m complied 

Cyels teack : 1 120004 1120m tormaben compli 
Fwtpsach : 2520/3520 forenaten cormplelcet 
jUctr tiouse Councciion petudilig 

Avert plamtcation. Plantation ponding 
Ipnysucat Progress: 82% 

iamanin progess: 760 


SWD 7250 m/7200 m conplcicd 

Cycle track . 3100m/7460m completed 
Footpath :7 100m/9930m completed 
[venus planteation: Formation work started 
11.07.2020 30.09.2021 [Bus Shelter: 04/04 frame work completed 
ster light : froring work completed 
Physical Progress: 609% 

Fianancial prngress: 44% 


¢ 


Congeruguon Foo: path and Cycle Track (NMVY Package-2 [Rauxite 
14 [Road to G=resh Temple via Hanuman Nagar Circle and KLE Schuol 34.85 «2700 12.07.2019 
" Iroad] 


Sole Track: 1krof i. Tk complied 
SWD 1.79km/179km completcd 
[Footpath:2.10km/2.65km completed 
[PHYSICAL PROGRESS: 82% 
FINANCIAL PROCRESS:619% 


Conseuction Foot path and Cycle Track (NMV] Package-3 [APMC 
15 [junction to AzamNagar¥-jumction and Atam Nagar circle to tenark 78. 60%. | 30072019 
Showroom] 


29.07.2020 31.10.2021 


OAT SOR Completed, Balince paling work 

H |2. Therapy Rall 80% completo, Balance instalation of tiles, painting 106% 

- I Ibatance to be completed 

3. Padway 100% complcied. 

4, Structural steel work for entrance gatc in progress. 

rection of poles in Progre: 


16 [Development of Mahatma Phule Garden, Tilakawad. 2.85 2.70 12.07.2019 11.04.2020 31.10.2021 


[5.Electric Works ~ Foundation for Poles complctcs, 
l6Irrigation work Completed. 
7 Horticulture work in Progress. 
PHYSICAL PROGRES: 0% 
pe le IFINANF IAT. CROCRESS: 67%.. —- 
l Irwr-3.88 ken (BIS) completod Gut of 3 S8km (BAS). 
PQC-0.82Kim (BHS) out of 0.82 kro (BHS) 
Median: 3.80Km (8H) Cumpleted our? 3.88Km (DHS) 
[5wD-2.00 km (BHS) complctcd out of 2.80km (BHS), 
i [uGD: 0.75 krn (BHS) complcted out of 0.82km (BHS) 
! Footpath: 2.20 km (BS) completed out of 34€ km (BHS) 
| 17.09.2020 31.10.2021 Avenue Plantation: 0.0% km (meddian} completed out of 3.00 km (median) 
street Painting: 3.10 km (BHS) competed out nf 
[I & Furniture: 4.70 km (BHS) completed out of 4.7 kra RHS) 
| i Electricat:40% Completed Out of 100% 
| | PHYSICAL PROGRESS: 85% 
| 
| 
7 
I 


white Topping of Roads Package-2 (1. Ashoka Cucle - Sangolli Rayanna 
17 [curcte-Kictur Channarmma Circle-Bogarvcs Cirele-Gogre Circle] [2 SP | 44.62 38.40 18.09.2019 
IOffice to Dharmanath Cirle 


INANCIAL PROGRESS: 82% 


1 p 

H 180 Nos. Feddcr Pillar are installed out of 165 Nos. 

Single Spun Pale Fransformer erreclion on site is 26 Nos. out of 26 Nos, 

UG LY cable layed is 85 kms out of BB 24 kins 
K [Street Light foundation and erection - Out of 295 Nos, only 120 Nos of pole 

foundation are heen completed. Poles are yet to he orectexl 
26.08.2020 31122021 PHYSICAL PROGRESS. 90% 
FINANCIAL PROGRESS: 81% 


18 |UGLT (Pucknge-4] Cheamamma Nagar & ilakawadi Arcs 686 728 27.08.2019 


N35 Nox. Fedder Pilar ace inviallcd ou of 173 Nos 
[single Spun Pole Transfor wer errcction on site is 26 Nos. aut of 26 Nos. 
[3G LY cable layed 15 53 kms out of 90 25 ks. 

ISureet Light foundation and orection - Outol 283 Nos, ui 


50 Nos of pols 


26.08.2020 | 31122021 [foundation are been completed. Poles are yet 19 be orld. 


luc LT [Package-5] 


19 [shanti Nagar & Shivaji Colony Arca 


6. 693 27.08.2019 


[PHYSICAL PROGRESS: 90% 
FINANCIAL SROLRE 


| { j - ; j 0 


187 Nos. Feder Pillar ace installed out of 212 Nos. 

single Spun Pole Transformer orrertion on site is 24 Nos. out of 26 Nos, 

[UG LT cabio iayed is 68 kms out of 96.4 kms. 

[strc lght installed are nill out of 26 Nos of 7mur and 264 Nos of Sm sti eet 
26.08.2020 31.12.2024 [ight pole. 

PHYSICAL PROCRESS:90% 

FENATICIAL PROGRESS: 86% 


UG LY {Package-6] 


20 [teratha Colony & Nanawadt 


7.25 7.69 27.08.2019 


are installcd Gut of 160 Nos.. 

Single Spun Pole Transformer urrcetion on site 1, 20 Nos. out of 25 Nos, 

UG LT cable layed is 55 kms o1 9 77.69 Ky, 

streetlight mstalled arc nil out of 28 Nos of 7intr and 24% Nos of Suntr street 
light pol 

PHYSICAL PROGRESS:90% 

[FINANCIAL PROGRESS:829% 

] 


. | 
UG 1X IPackage-7] py 3.03 | 27082019 


21 13 Railway Catc to 1st Railway gate Arca p 


26.00.2020 


; 
\ 
| i lf 90 Nor. Fediicr Pilla 
| l 
1 
] 


180 Nios. Fodder Piliar are installed out of 203 Nox. 
‘Single Spun Pols Transforner orrection on site is 19 Nos out of 24 Nos. 

UG LY cable layed is 86 kre oul of 98.5 kms. 

Isreer lighy installed are nill out of 96 Nos of 7mtr and 216 Nos of Hints sArcet 
light pote. 

PHYSICAL PROGRESS 90% 

[FINANCIAL PROCRESS:87% 


22 JUGUT [Package-8] Shukrawar Poth Reuwl & Mahatma Phule Road Arue | 7.29 7.73 27.08.2019 : 26082020 31.12.2021 
| [ 


[ 


194 Nos. Felder Pilar arc installcd oitof 208 Nos. 

Single Spur. Poke Transformer errecuon on site is 10 Nas. oun of 18 Nos. 
UG LT cable layed is 115 kms out of 139.78 kms. 
[surect ght installed are nill oun of 51 Nos of 7mtr ane 
light mole. 
PIYSICAL PROGRES: 
FINANCIAL PROGR 


Nas of mtr street 


23 JUGLT [Package-9] Dr. SPM Road & Lal Babaddur Shastri Nagar Arca 7.61 8.08 27.08.2019 26 08.2020 31.12.2021 


90% 
೨0% 


Single Spun Polc Transformur errection on site is 05 Nos. ant of 15 Nos. 

[UC LT cable layed is 98 kms out of 124.51 kms, 

Sureelight installed arc nlf out of 118 Nos ef 7mur and 116 Nos of 9mir sist 
light polc- 

PHYSICAL. PROGRESS: 90% 

j FINANCIAL PROGRESS: 87% 


[UG- LT Cabling with Hecorauve Poles (PAN) Package 10, Bank of fnew 


I 
1 
i 
j 
1 
| 
T H 176 Nos. Feder Pillar are installed out of 193 Nos. 
\ 
| 
{ 
lo Basveshwar Circle (Khasbag} | 


24 | 727 757 27.08.2019 26.08.2020 31.12.2021 


168 Nos. Fedder Pillar a 
single Spun Pole Transformer crrection on site is 05 Nos. out of 20 Nos, 

UG LT cabs layed is 85 kms out of 87.03 kins, 

Soccr tight instatled are nill out of 16 Nox ot Zante anal 133 Nas ot mir sirect 
light pole: 


| Tastalled cutaf 168 Nos. 
| 
| 
| 
f PHYSICAL PROGRESS:90% 


UG - CY Cabling with Ducorsuive Polos (PAN) Package 11: Basveshiwar 


25 [circle (Kasha) to Palson Ford Host" 648 6.74 27.08.2019 26.08.2020 31.12.2024 


FINANCIAI. PROGRESS:48% 


[Cariage way: 3165/3165mtr completed 
H [Sw : 6234/6234 mrs completed 
26 [Smart Road with Paver Blocks at Shanti Nagar (Package 8} 10.04 850 05-10-2019 } 05.09.2020 31.10.2021 [PHYSICAL PROGRESS. 99% 


FINANCIAL, PROCRESS: B8% 


meri fof cycle crack comp lotcd 500m /I500m 
Faorpath: 1500/1500 Complctcd 

ane Marking Comploteu _ 
29.09.2020 31.12.2024 [S¥D: Completed 

No of Chambers: 85/85 

PHYSICAL PROGRESS: 90% 

FINANCIAL PROGHESS:7 1% 


Construction of Cycle tack and Footpath NAV Package IV: Railway 41} 


27 
uate to Beriko Factory : 1km 


6.00 449 30.09.2019 


1.Preparation of Sculpture -Pronaration EF Sevlptarcs Fin ogre 
2.Building Renovation: Site cicaring complute, euilding interior cleaning i 


7 
| | 
1 
! progress. ಸ 
- | 3.Struccural R: k onced for ground floor rocfsub 
28 [iieritage Park - Phase 11 318 186 04.11.2019 : 03112020 03122021 [Cg WOಗಟಾ CO೧mಂnced £07 ಫround floor rocrs 
I court Stay 
I | PHYSICAL PROGRESS: 40% 
FINANCIAL PROGRESS: 10% 
| White Topping: 146/1 T4Nm Compiz 
i Sw: Completed 
Smart Roel with White Topping at Anagol road {Big Bazar To Medical R Uc Completed 
29 [shop (Package 9}: 1.LaGkm 1245 10.35 19102019 18.10.2020 3102021 [Fogpah-210072292 m Completed 


PHYSICAL PROGRESS: 85% 
FINANCIAL PROGRESS: 25.31% 
T Carriage way 7 White topping Complered 
- [SWD Complectcd 
[UGD: complotcd 
R § 4 WATER SUPPLY: complctcd 
man Road with Whe Torpik a Vadg9on Road to Mahavcer 1293 1102 1910.2019 16.10.2020 31102021 [Footpath - 2000/2490m completed 
[Bbawan{Package 11): 1.290km UGLT - Laying of cable has been completed (Fixing of feeder piller is in progre 
{ [PHYSICAL PROGRESS: 90% 
FINANCIAL PROGRESS: 529% 


30 


Cariage way 4650 m/aG00m completed 
ISWD : 3100 M/3340 M completed 
le ~ Nath PaiCicle- Median construcuan: 1420 M/1420 M completed 
lakawadi Purse Railway | 33.13 2812 21.14.2019 | 21112020 30.11.2021 Footpath; 2300 m /2900 m completed 

75% 
44% 


[White Topping of Roats Package-3 (1. BOI Ci 
31 [Vadagaon Crele-Navohind Socicty-RPD Cros 
aate} [2.Nath Par: Kasturbai Balikashram-Goaves Circle] j [PHYSICAL PROGR 

> FINANCIAL PROCRE: 


White Topping 

l (LHS-560/560 m Completcd}(Manual POC in progress} 

(RHS:410 /560m Complctcd)(Manuat PQC 1n progress) 

ISWD (580 m): Completed 

Uulity Ducts :Comploted 

Laying of 600mm dia NP3 pipes Complcted 

” [PHYSICAL PROGRESS: 65% 

| [FINANCIAL PROGRESS: 319% 

Carriage way (Paver Block 50519 sq-rntj 37835 sq-rot complied 


Smart Road with Paver Blocks at Shastri Nagar, Kapieshwar Colony 21 [PHYSICAL PROCRESS: B09 
ond Mahaiva Rod No (Package 6):95 ky 944 816 19.11.2019 19.11.2020 30102021 tp NANCIAL PROCRESS, 64% 


32 White Topping of Roads Package-4 | Bank of india 10 Old PB Road] 6.87 5.88 1111.2019 14.11.2020 31.01.2022 


33 


- [SWD:3080/3080m rornplcied 
| (TT : 3140rmu/3130rt completed 
Cycle track : formation work complclsd for 1000m/1500m 
1738 15.05 31-01-2020 30-01-2021 30.10.2021 Footpath: formation work completed for 1500/1500 
[UGLT: Not yot started 

PHYSICAL PROGRESS: 60% 
[FINANCIAL PROGRESS: 359% 

[SWD:; 2710/2710m work complcted 
Pavers 9913/9913 sq-m completed 


[Smart Road 


33 th Whoic Topping a1 Hotel Miland 10 Gamelh 


Harsha Showroom{Package 10): 1.73km 


Construction uf Roads with Paver Blocks at Raghavendra Colony (R.C. 4೩ 351 23.01.2020 


35 [ogar)m Belay Cty Packige- 15 ji 22102020 30.09.2021 | pysIcAL PROGRESS: 99% 
i FINANCIAL PROGRESS: 60% 
R i 7 Brain work 2930/2998 compicted 

Construction of Roads with Paver Blocks a Shastri Nagar -Batance ಎ 

36 ons (Weueh vide of Mahatma Phule Rand ail Nulla) rn Belagavi Cy 4.89 3.99 23.01.2020 | 27-09-2020 30.09.2021 aE) 6536/9093 m complctcd 
ackapo- | FINANCIAL PROGRESS; 68% 

Drain workin progress 18007 256Gnm compleied 
onstructon of Ronds wich Paver Blocks at Shastri Nagar-Balancs Road | Paver laid B862/ 100095g-m complcted 

37 [(Hehnd Naraki Thosire & Godse colony area) in Belagawi City Package-| 482 394 23.01.2020 | 27-09-2020 30.09.2021 [PHYSICAL PROGRESS: 98% 


19, FINANCIAL PROGRESS: 55% 


Sub Suucturc Works complctcd 
[Superstructurc Work sCompletud 

Finishing work is in progress 

"Ground floor Brickwerk Complcted 

20-01-2021 30.09.2021 |*Slab concreting for1st floor, nd and Head Room completed. 
rst Floor Brick compictedl 

Elevation work 15 Completed 

PHYSICAL PROGRESS. 95% 

[FINANCIAL PROGRESS: 84% 


1462/1462m SWD work is compltcdl 
Paver 770/7701 complctcd 
PHYSICAL PROGRESS: 9996 
[FINANCIAL PROGRESS: 97%, 

SW 1120/1280ms complied 
UGLY 1120/1260 complucd 

n ch Paver Blocks in SY Road- Chidambar Nagar 381 417 03-03-2020 02-12-2020 31122021 [Pavers S60m/630 m completed 

i, Belagavi City Packago-20 - [PHYSICAL PROGRESS: 89% 
FINANCIAL PROGRESS: 72% 


38 Up-gratation o4 Govt Library ita Hi-tcch Digital Library Phuse- 137 1.07 20.01.2020 


39 [Construction of Roasts uh Paver Bloc 
stage in Bcisgav City Packugc- 16, 


at Rani Chanoamma Nagar 1 243 130 08.12.2020 30.09.2021 


40 


ISWO 206472068 in completed” 

UGLT 2064/2064 m completed 

Construction of Roads wih Paver Blocks i Chidambar ; ; ; Pavers 500m/984 m completed 
$ 06.2020 03. 122021 

Bega Cnty Parknie-23 297 231 92೧620 01032021 31122021 SICAL PROGRESS. 80% 

FINANCIAL PROGRESS:769% 


41 


art iagoway:850/ 10S compictad 

ಮ ISWD 1778/1778 mts complctcd 

42 [Construction of Roads wh Paver blocks wn Chidabar Magu Part-lllin 4, 279 17-03-2020 16-12-2020 31.12.2021 [UGLT 1284/1284 completed 
Bclapavi City Packago-24 PHYSICAL PROGRESS:50%% 

[FINANCIAL PROGRESS: 75% 

[SWD 223475574mis complctd 

Pavers 750m/1162 m completed 

17.02.2021 31122021 [PHYSICAL PROGRESS: 80% 

FINANCIAL PROGRESS: 61% 


Consuructon of Roads with Paver Blocks in Mrityunjays Nagar in 


X 34 -05-2020 
iolagavi City Package-21 391 305 18 


43 


[carriageway 737m completed 
SWD 2346/2346mts completed 
Construction of Roads with Paver Blocks in Chidambar Nagar Part) in 


44 483 391 24-06-2020 23-03-2021 31.42.2021 [UGLT 2250/2346m complered - 
Bclagav City Pavkage-22 PHYSICAL. PROGRESS: 809% 
FINANCIAL PROGRESS. 57% 
ರಾ ೦ - ರ್‌ § K | Retaining wall works completed. 
| Pathway works completed. 
$5 | iso 119 22-06-2020 | 21-03-2021 30092021 [ACP ri works wn progress 


[PHYSICA PROGRESS: 959%, 


FINANCIAL PROGRESS: 676 


[15 months for the 
id For ICT work. 


1 
1 
1 


| 46 [studaten ur Gute 153 136 17-07-202 1708-2022 | 17-04-2022 SICAL PROGRESS: 10% 
| [ 1 FINANCIAL PROGRESS: NII. 
! 4. 
; | 
| [4 : [3 00/7 SOm{BHS) Brin work competed 
931 745 03-08-2020 03-08-2021 31.12.2021 1600/750m 01.HS)UGD work Compltcd 


' PHYSICAL PROGRESS: 75% 
FINANCIAL PROCRESS679% 


| 
H 
| 
| 
| 
1 ಎ SS 
! H i | 650/7500 (HAS) white topping corp 
[3 


48 {SMT Zone & Hawkers zonc-(PAN) 


850 545 


07.10.2020 98-07-2021 


31122021 


[orain works in progress. 
Kiosks/Shops substructure works completed. 

Kiosks/Shops column up to roof slab boitom works completed. 
Base preparation for laying white topping completod 
PHYSICAL PROGRESS: 45% 

FINANCIAL PROCRESS: 16% 


49 [Development ef Art Gallery 


6.00 536 


19.01.2021 18.06.2022 


18.06.2022 


Work order sued on 15012021 
Excavation is under progress 
PHYSICAL PROGRESS: 059% 
[FINANCIAL PROGRESS. 12% 
[coust Stay 


50 [Development of Aviation gallery 


8.00 721 


19.01.2021 18.06.2022 


18.06.2022 


[Work order issued on 1IHL20N ; 
[Base preparation is under progres 
PHYSICAL PROGRESS: 01% 
FINANCIAL PROGRESS: 11% 
Cour Stay 


51 [Construction of villages depicting the rural cutnire of tn 


12.00 10.89 


27.01.2021 { 26.01.2023 


26.01.2023 


Work order issued on 27.01.2021 
Preliminary Survey Completed 
[PHYSICAL PROGRE: 
[FINANCIAL PROGRES 
(Court Stay 


| | 


Development of Angonawad at bclagavi Part-8 


1 


pe) 0.72 


28.01.2021 27.09.2021 


27.09.2021 


Work order issued on 28.01.2021 

procurement of play equipmvents is under progress-5ONo's of Anagnawadi’s 
PHYSICAL PROGRESS: 50% 

FINANCIAL PROGRESS: 01% 


Dcvoiopmcnt of Parks a Mahabulchwur Park, Chilcku Baug Park, 
53 |Mahalaxmi Templc Park, Potice Colony Park & Sarathi Nogar Park in 
Bologav City 


329 269 


28.01.2021 27.01.2022 


27.01.2022 


Work order issucd on 2801-2021 
leaning and leveling 

[PAIYSICAL PROGRESS: 0396 
FINANCIAL PROGRESS: 0196 


+ K ಲ — 


Surveiiiance, Traific Violation Monitoring & Parking 


leer eaea cs 
Tilakwadi and Shahapur Palice station 


54 JEntorcesnent in Udyambag, 
limits of Belagax 


೩63 3.83 H 


30.07.2021 30.04.2022 


30.04.2022 


Work order issucd on 30072021 
PHYSICAL PROGRESS: 00% 
FINANCIAL PROGRESS: 00% 


Providing basic facility and upgrading infrastructure to the newly 
ltevctoned sniart schools in Belogavi City** 


55 


386 29 


07.10.2020 07.10.2021 


31.12.2021 


Esicrral painting to 10 schools Cultural Stage at Konaharagi foundauon 
[completcd, construcuon of new toilets a 3 schools completed. 
[PHYSICAL PROGRESS: 50% 

FINANCIAL PROGRESS: 17% 


56 [Parking tor Pris aue buses” 


216 185 


07.10.2020 06-07-2021 


31102021 


[Dismantling of existing SUrucUares comple 

136 nos, of footing conrrecing for kasks completed. 
[BBM works for kiosks complctcd. 
Peripheral drain works completcd. 
[Tensile roof structure fooung complctcd. 
oof st ಗ < 
[rensite roof structure framing work completud 
Kiosk plastering works completed. 

i¥iosk roofing works completes. 
Passongor waiting arca flooring w 
PHYSICAL PROCKESS: 85% 
JFINANCIAL PROGRESS. 67% 


In progress 


57 [Devctopment of Anganawadi at Blagav Part-A** 


| 59 Sun Development 50 Rakin Nagar" 
| 


225 


184 


08-07-2021 


1.00 100 


| 
| 
} 
| 
\ 

07.10.2020 | 
1 
{ 
i 
{ 
| 
i 30042021 
i 


27.01.2022 


30.11.2021 


27.01.2022 


‘electrical Works ander Frogress 
(Civil Work, Flooring Pamung. 

land Kitchen Platform under progress 
PHYSICAL PROGRESS. 409% 
FINANCIAL PROGRESS: 04% 


Work order ssvedon 21.12.2020 
Dumolition of toilets completed 
Repair works in ogress 
Plumbing olectric wark completed 
[Flooring and panting work in progress 
PHYSICAL. PROGRESS: 50% 


1800n/1800In Drain Completed 


ar in progress 
tLoveling of Park and Market Place is 
completed 

PHYSICA. PROGRESS: 55% 
FINANCIAL. PROGRESS: 429% 


wd und confinement work is 


1 


‘Smart Classroom Phaze IV 


6.00 4.80 


16.03.2021 16.09.2021 


16.09.2021 


Work crac issued on 16.03.2021 
[Survey Completed 

Civil and Electric work of 213/441 Classrooms Completed 
IPUYSHCAL PROCESS: 


[FINANCIAL PROGRE: 


4266281" 


it. Tendering Stage 


Samudaya hhavan and Anganawadi canstreerion completed and internal work 


Lp | 
Tefider Cost 
ಸ 


ನ್‌ 


pa "SubjtilSslon- Fy 


[Last pair iid p 


2 [improvement of Lakes-Kovtekere Phase 3 


112 


05.09.2020 19.09.2020 


396 333 


20.07.2021 24.08.2021 


1 


[ro de retendercd by corporation. 


NIF issucd on 20-07-2021 
Last Date for submission:24-08-2021 
echnical Bid Opening: 25-08-2021 
Financial Bud opcn:06-09- 
107 Bids Received, 
Frechnical evaluation is under process 


3 [improvement of Lakes.Kotckcre Phase Il 


೩19 182 


20.07.2021 24.08.2021 


INIT 1ssucd on 20-07-2021 
last Date For suhmission:24-08-2021 

Frechnical Bid Opcnmg: 25-08-2021 

Financial Bud open:06:09-2021 - 
10 Bids Received, 

{Technical evaluation is under process 


187 


20.07.2021 24.08.2021 


INIT issued on 20-07-2021 
ast Date For subimisswn 24-08-2021 
[recbnicat Rid Opening: 25-08-2021 
Frnancial Bid opun:06-09-2021 

106 Bids Received, 

Technical evaluation is under process 


Total 


9.48 


| 
i 
/ 
j 
i 
= 
I 
1 
| 
| 


[7 


DPR Soe Stage 


SLNo Name ofthe Project 


SCP Cost | -DPR Cost 
5 


“ DPR al Ténlitve Date’ 


“date” 7} of Tendering 


Present Stutus 


Sub Total -D- 


 Tolai SCM (ABCD) 


17 930.00 


PUBLIC-PRIVATE PARTNERSHIP (PPP) Pi 


1, Completed Projects 


- — ನಾ 
f A A 
SLNo -wdcost | Work Order J co ripiction as | CUS datg OF |p sony Status po 
ಈ dato... Completion a5 | Completion |PeS! ಸ 
| | peFcontrdct x E ನ 
Nil 
T ESTA ERAS] 
II. Ongoing Stage 
7 i ವ 
role Te, en eres ಗ RE! RE APRS ERR M p F 
wh ko ಸ. ನ p Fro abl SR 
SkNo. ; Namoof ih fitject Scr cost. | - Mork Order | Coripletion as | odaDle dat [pposont Status p R ಹ 
M ೫ ಸಸಸಳಿಟ್ಟ್ಲ |" RR | por contract mp! [te ji: ಇ 
j [Work Order issued on 15.03.2021 
1 [Energy Efficiency LED Street Lighting - 6391 58.9 15.03.2021 15.01.2022 15.01 2022 * lcs Mapping is in progress 
- 
[LOA issue on 12-08-2021 
2 [Public Bike Sharing Services 9.00 900 ® ! § _ Duc to code of conduc in belagavi city 
Work order 1s not issued 
§ Sub Tota -BS’ 67.90 py ತಳ 
ill. Tendering Stage 
ISTE ಸ ನ - 3 
ಸ p tcof Bid 9 
SLNg R Name ofthe Project | J} Tender Date | SStDate of Bd .., PresentStatus ಬ ಆ 
- ಸ p ಮ | Submission “| ನ n 
I [ender cum F-auction 
| INIT issued on 25-06-2021 
| Last Dat for subraission:29-07-2021 
1 Muto Uohty Facility Centres at Dharmhath Circle 1484 98.25 25-06-2021 29-07-2021 Technical Bid Opening: 31-07-2021 
01 Bids Reccived 
Due to code of conduct in belagavi city, 
Tender venation is not completod 
Tender cam Enuction 
NIT issucd on 25-06-2021 


Last Date for subimission:29-07-2021 
2 {Mult Uulty Facility Centres at Mabantesh Nagar 29.00 16.3 25-06-2021 29-07-2021 Technical Bud Opening. 31-07-2021 
101 Bids Received 


j 
| 
೫: ij [Due to code of conduct in belagavi ci 
PY l ender eveluauor: is not completed 
i Ircador cum E-auciion 
1 INI isswcd on 25-06-2021 
H Last Date lor sbimission:29-07-2021 
3 [Muh Level Car Parking a1 First Rly gate opposite Kalamandir £00 15.51 25-06-2021 { 29-07-2021 [Tecnica Bid Opening: 31-07-2021 
i 02 bts Recuive: 
i [Due to code of conduct in belagavi ey 
ender evctuauon is not completed P 
H ender cum Esuction 
: NIT issuud on 07-08-2021 
5 [Muu Lovet Car Purking at ac Bapot Galli 7.00 7.00 07-08-2021 } 06-09-2021 |Last Dat for subrission:06-09-2021 
| Technical Sud Opcning. 08-09-2021 
l 
I SuhTani- C= I 3, 
IV. DPR/FR Stage 
ರ 4 4 g DPR Approval] ER Approval g 
2 RE 5೦೧ ನಟ 
Sl.No Name of the Project 4 > | SCPCost ket Present Status 
Nil 
WbToul Do ಹ್‌ ಸಾ Z _ ಸ iz 


Toul PPP (A540) 


avanagere Smart City Limited 


KS kK Date of 1 ವ ‘ 
MS [| presen 
Rime or ihe project completonas | AgUsbPatoo Present saius - 
ER EE per contract sSomp Stig - 
Pitot Project 1-8 : Civil works for Rewrofitting with Gasifier and Heat 5 Fee A 
| 1 Jpecovery unit on Pilot basls at Mandakki Bhatti, Davanagere [2 093 21032018 906208 1906-2019, (ork Completed 
For proect 1.A- Providing insaltation and commissioning 5 
2 [numbers of Gassifer unit for puffed rice manufacturing at Mandakki | 0.19 0.199 28.12.2017 27.01.2018 30-05-2018 Work Completed 
Bharti, Davanogere. 
Consuwuction of two new public toiles and renovation of two Fp ಇರ ಾ F 
. . 11.20 05.2018 0-09-20 Work 
3 [isting toils in Mandakd Bhaud Area 046: AS 9303 ನಿ 10 ಣೇ ಲಂಣಸಂಟೆ 
Pilot project -2. Providing Instatlation and Commissioning of | 
sitter mode! based puffed rice manufacturing unit with all the 5 pe 
4 laccessary machineries and equipments at Mandakki Bhat:i, 016 048 26032018 2462018 9110-2018 Work Completed 
Davanagere 
Pilot proce 3A - Construcdon of Puffed Nice Manufacturing Unit 
5 Working shed) a1 Mandakld Bhatti. Davanagere for Pilol Pruject - 025 021 23.08.2018 23.02.2019 23-02-2019 Work Completed! 
| Civil works H 1 
6 [Providing compound wall and gate to the new public toilet al pe Fa 27.12.2018 ls 27-03-2019 Wek Compiicd 
Mandakki Bhatti (including Borewell) ಸ kbs | ನ FP 
7 [providing Gym equipment in Manadakkl Bhatti Layout Park 0.08 0.08 06.12.2018 05.02.2019 05-02-2019 Work Completed 
8 {Fcioction of Old Bus stand 256 EX 05012019 05042019 05-06-2019 Work Completed 
Provision for sateliite commond contol center a1 SP office. 025 021 18012015 | 1608200 | 16082019 Work Completed 
10 [Supls and instatlation of sanitary napkin vending machine and 0.25 0.16 01.03.2019 | 30.04.2015 01-05-2019 Work Completed 
Sanitary Napkin incinerator 
1 ind of Public E-ioilets in Parks at 9 Locations In 154 139 29.06.2018 26.12.2018 01-01-2020 Work Completed 
Pitot 3 8 Providing & installation of Gasifier, Machinaries anc 
12 [Equipments in newly constructed Working Shed at Mandakki Bhat} | 0.19 0.19 23.08.2018 23.02.2019 15-06-2019 Work Completed 
Davanagere. 
13 [Gym 8 Play cquipmentin Davanagere City phase 1 275 133 2022015 21082015 21-00-2019 Work Completed 
14 improvement to Urdu School In Maganahall Road WNT) [A NE 62019 {240820 | WorkCompleicd 
Remodelling of sori water drains in ABD area - Kondaili Koad (3 gr 
15 112 | M98 1.062018 | 08052019 | 05-10-2020 Work Completed 
y, 1 1 
16 [Suet ison, oss rig operation & maintenance of 300 242 08.03.2019 22.05.2019 1401-2020 | Work Completed 
TY [afforestation along Smart Roads 100 087 | 18075019 13012020 | 14012020 Work Completed 
18 [Smart school project (Phase-2) 20 {168 | 206200 | 2208200 13-08-2020 Work Completed 
19 [Improvement of Drains § Fut path in NK Road 173 | 158 06102018 {09032019 {04082020 | Work Completed 
1 20 [Remodeiling of storm woxer drains in ABD ares -SPS Nagar éroin 6.14 5.58 0406208 | 02122018 I 30-06-2020 | Work Completed 
CR lscblishment of Smart Schoolin Davanagere Phase 1 350 30021122015 18025070 3509-2020 Work Completed 
22 [improvement of Drains & Foot path in KR to HC Road 22 | 199 20.12.2018 18062019 | 27-10.2020 Work Completed 
i p pl 
23 llmprovement of Mandipet Road in Davnagere Chy 782 7.46 {03012018 02072016 16-12-2021 Work Completed 
24 {Improvement of MG Road £30 534 04062018 | 02.12.2018 16-12-2021 Work Comptetedl 
[Remodelling of storm water drains in ABD area - Hashanaga main ನ್ಯ 
gg [Mende RS A 5.30 14062018 L 11.12.2018 03-02-2021 Work Completed 
26 Meritage Block. Durpambika Temple 330 51052015 005.2036 0507202 | Work Completed 
27 improvements to Maternity Hospital in Basha nagar in ABD Area 150 | 31052019 1 30.05.2020 03-02-2021 Work Completed 
[28 mE Play equipments in parks <phase ll 56 005300 | 02055021 0402-7021 Work Completed 
yinc-tlay passa pase 5 F 
29 [Min water tcndier with nist Technology Velucl and athor nocessary| 109 pe PE OTR PE cae 
auipemeais tor Fice and Emergency Services Department. l 
/ Remodelling uf storin water drains in ABD urca * K.R. Rond BRazaul | ವ 2 ಸಂಸ pe 
f 30 [usuals Nagar Zu Main road drain = Drain Nos: D9.D16.D118 012 32 360, 01082018 RO 2ಕ್ಕಂ2202 Work Completed 
providing Raw water Transmission Bypass line by upping the Y 
31 [existing pipeline neacby Kundawada lake directly io Kundawada 142 1.42 15.05.2021 17.06.2021 17.06.2021 Work Completed 
rp, 
[37 fisallotion oF Signings R Won Safety mensares Phase f | 336 22073015 FEET Woik Completed 
33 [Construction of Skow bridge across outer rlng road and other 5.00 337 19.12.2019 | 14.09.2020 27.07.2021 Work Completed 
H culverts across storm water drain | 
1 
Remodelling of storm water drains in ABD area - In front of Fish 
30 [meine Drain Nos DISDIS LOIS 10.66 9.88 14.06.2018 11.12.2018 27.07.2021 Work Completed 
55 [mnrovementol Chowkipet Road in Davamigere City 1500 477 035008 [EET FAITE Work Completed 
36 —Jimprovemeutof KR Market Road 365 502112108 19062015 2707200 Work Completed 
37 {Establishment o Smart College's In Davanagere ily 4.97 39805-032021 005-2021 24-08-2020 | Work Completed 
36 JEsablishnent of Smart Schools in Davanagere city Phase-ll 464 371 08-03-2021 07-05-2021 25-08-2021 Work Completed 
Reaeopment of Tennis Court situated in High School Ground, | 
39 [Mainuined by District tennis Club Association and Land leased out 150 125 01-07-2020 31.03.2021 25-08-2021 Work Completed 
from Educauion Department. 
35 {improvement ofS Junctions in Davatagere City Phase 1 7500 735 1] EXE] [ESET 25083021 Work Complcicd 
44 [Construction of Electric Crematorium 548 2.86 120620191 — 13.03.2020 26-08-2021 Work Completed 
32 Command and Control Cenire (Construction of Building) 1585 280 18.01.2015 15.10.2010 — {26-08-2021 Work Completed 
' \ 
43 [improvement of basic Infrastructure in Mandakki Bhatti Area 18.00 1293 06.03.2019 |}  USU320 \ 26-08-2921 Work Completed 
34 Toiie In Davanagere City (Phase 2) a5 5ರ 22023015 21002005 205021 p Wek Corals 
re fend sen Sub Tolal-A 7 187.03 {-. 160.35 3 £ ಸಾ ಸಾ 
Projects 
ದಾವ ರ್‌ ಧಾ TTS ವ pl 
ಸ್‌ Kd SR sl |S oF [KafiDatcot Ns Ten, ೫ ಸೇ ತ್ಲ ಕನೌಮುಲ 
ಇ 4 SCP Costin ( «Probable dat a PresentStatus { 
ಛೆ Name of the Project p so Wo Date |, Completlon a5 “corinlcidon 4! os ¢ 
೫ NS i  [*percontoct | Cae ee [ee R 5 ie 
K 'rotal length of proposed Road - 470m, road 
work completed. 
690 mts Storm water drain completed, 
1 [improvement ot Chamarajapet Road in Davanagere Ciy 698 666 19.01.2019 18072018 31-14-2021 [Footpath work isin progress. Electrical 
chambers & utility ducts under progress. 
lecuricat pote shifting and Telecom 
Chambers work is under progress 
'rotal length of drain is 3500 mts: Uut of 


which 3400 mirs drain workis Completed. 
18.34 16.04 11.06.2018 08.03.2019 31-10-2021 Remaining droin work is under progress. 
Chain link fencing for a length of 2000mis is 


| completed. 


Remodelling of storm water drains um ABD arca - Kondajji Rad 
Dram - Drain Nos: D1. D1A D2, 03, D5 & D6 


Implementation of ICT Project in Davanagere 


82.41 


7484 


10.10.2018 


10.10.2019 


31-12-2021 


a 
[Annéxurc Enclosed 


E rickshaw {phase 1) 


0.42 


0.42 


12.12.2018 


11.04.2019 


‘There is issue in maintenance of E-rickshiav 
by the beneficianes, thew have given lerters 
the Company to take b”  xevehiclés and 
refund of the money. 

'The DSCL is under process to resolve the 
issues. 


Improvement of sccondary drains ay Basavarojpete, Basha Nagar, 
Manchipete & Mafiagahalli road in ABD area 


1426 


13.48 


16.01.2019 


13.10.2019 


31-12-2021 


[Total length of drain: 8390 mts; Out of whic 
5460 mts is completed. footpath work 990 
[sqm / out of 9645 sqm completed. Remauni 
Footpath work is in progress 


Redevelopment of Kalyani at Hondada Curcle and Clock Tower in 
[ABD Area. - 


3.10 


2.83 


11.02.2019 


10.08.2019 


30-09-2021 


Clock tower work completed. Kalyani 
concrete steps; Granite fixing for steps, stor 
pillar erechon work completed. Sculpture, 
architectural and front compound wail wor 
in progress 


Remodelling of Storm Water Drains around Durgambika romple in 
[ABD Area. 


7.94 


7.05 


16.01.2019 


15.07 2019 


15-10-2021 


‘Total length of drain: 4900 mts Out of 2450 
mts drain work, cover slab.laying for existin 
drain and 5 no's box cuivert are completed. 
Footpath work is under progress. 


Redevelopment of Old City Bus Stand 


28.67 


25.41 


01.04.2019 


01.09.2020 


01-03-2022 


Basement floor roof slab concrete complete 
Mezziane floor roof slab concrete completec 
upto Znd expansion joint. 3rd expansion joi 
slab reinforcemnt work under progress. Fir: 
Noor roof slab concreung completed upto 2 
expansion join, Terrace roof stab complete 
upto ‘1st expansion joint. column raising for 
[Terrace roof level upto from 2nd expansion 
ioint is in progress. 


MSl(Centalised Data center at KMDS) 


12.50 


125 


Work order issued. Project is being 
monitored by KMDS 


10 


linprovement of Binny Company Road 


6.40 


5.60 


08.03.2019 


04.09.2019 


30-11-2021 


'Toual Road Length: 530mts; Road work, 
Electrical and telecom chambers Completed 
SD & DWC pipe laying, UCD Chambers 
[compleied. Footpath and Electrical work 1s 
under progress. 


11 


Basic infrastructure im Ashraya Layouts 


37.50 


34.36 


07.03.2019 


06.03.2020 


31-12-2021 


[Total Road Length: 18000mts & Drain Leng 
26000 mts; Out of which 17470 mts roud 
work & 22450 mis drain work is completed. 
Footpath 7400 sqm work completed out of 
34000 sqm. Balance work is under progress 


12 


Construction ot Barrage across Tungabhadra River near Rajanahalli 
lage 


98.16 


76.11 


14.08.2019 


05.05.2021 


31-12-2021 


Foundation concreting for 510 mts outof $5 
int upto RI 521.00 mtr including 46piers an 
4 sluice gates are in progress, 410 mers of 
stlling basin completed outof S5Smtrs. 
Fixing of 1st stage Gate Embedded parts in 
progress 


13 


Development of Pedestrian Foot path in ABD area Phase 1 


20.00 


15.53 


10.07.2019 


09.07.2020 


31-12-2021 


"Total length of drain is S6SOmts; out of whu 
4700 mrs completed. Drain work at Railway 
parallel Road & Kondajy Road Completed 
Hindu Rudra Bhuni drain work and road 
widening completed, fostpath work under 
progress. Sivali Talkies road drain work, 
Bamboo bazar, Honda circle drain work 
under progress, Secbara road drain work 
completed & footpath work LHS completed, 
RIS is under progress, RTO réad footpath 
work under progress 


14 


Redevelopment of Jagalur Bus stand 


3.60 


3.21 


26.06.19 


26.12.2019 


30-09-2021 


"russ fabrication & Erection completed. Roc 
sheet covering work is under progress. Shop 
roof slah concreting completed, ‘oiler block 
[Block work & plastering completed, 6nas of 
shop foundation work is in progress. 


15 


Improvements of Major storm water drains in PAN City 


25.00 


18.79 


25.06.2019 


25.06.2020 


30-12-2021 


otal Lengthof drain : 10100 mis; Out of 
which 58S0mts drain work is completed. 
Balance work at Vidyanagar, LIC colony, 
Saraswathi nagar area, Bhagirathi circle and 
ishamanuru to Rudrabhoomi din work is in 
progress. 


16 


Improvements of Schools in ABD Aves 


3.00 


211 


12.09.2019 


08-06-2020 


Tota! No of Schools :05; 

LAtSPS Nagar primary School Parapet and 
Yelanka Tiles laying workis completed. 
Panting work pending. 

2. At SPS Nagara High school Parapet wall 
work 15 completed, roof wuss and paver wor 
lis an progress. 

3.At School near Durgambika temple 
renovation work completed. 

{4.At Chowkinel school, coraplete:l. 

15 At Bedi Jayuu, repair work completeu, 
Ipainiing work is in progress. 


{17 


improvement of Junctions in Davanagur: 


500 


363 


32082019 


30-09-202; 


Fowtpath work iL DRR& RTE, Mondakki 
fuhatl junction completed. Venkateshwara 
huncuion oneside footpath work excavauon, 
NSB, WMM ying i in progress 


18 


ages & Road Safety Measures (Phase2} 


| 
Installation o1 


9.00 


16.08.2019 


12022020 


31-10-2021 


Mhemwplastic panting work 1s under 
progress. Signage board making and pol 
Imelong is nile” progress. 


19 


“ " KS 


Cycle wrackaround Kundwada lake with bund improvements. 


15.00 


13.56 


11.09.2019 


10.09.2020 


24-01-2022 


Bund widening 2700mers from ch. 2280 to 1 
[4490 and ch.0 to ch.490 Completed, From ch 
2280 to ch. 3390 Revitment work coinpleted 
Further work is under progress. 


20 


Basic infrastructure to 7 roads 


2500 


18.82 


18.11.2019 


18.11.2020 


31-12-2021 


Total Length of Road- 3386 mtrs, 

Drain - 6113 mtrs, Foot Path - 16453 sqm & 
Streetlights-260 No's. Outof which Road wor 
of 3617 mir, Drain 3545 mirs and Foot Pali 
- 8200 sqm and 20 nos pole foundation 
completed. Remaining work is in-Progress - 


21 


Afforestation along Roads Phase “11 


5.00 


3.77 


18.12.2019 


15.06.2020 


31-10-2021 


j 
Out of 6500 Plant.5530 plants have been 
planted. Dalance work under progress. 


22 


improvement of pedestrian footpath Phase I 


20.00 


14.83 


15.02.2020 


14.02.2021 


31-12-2021 


Gurubhawan road footpath work completed 
"Transformer shifting completed, Gundi circl 
to Lakhsm flour mull drain work completed, 
footpath work completed, Gundi clrcle to 
vidtyathibhavan LHS footpath completed, 
ladadi road footpath work is in progress, 
SNL office zo Jeyadova circle and Karadagi 
veerabadrappa road footpath work is under 
progress. 


23 


Development of Ring road & its approach roads 


65.00 ° 


3631 


20.02.2020 


19.02.2021 


30-09-2023 


[Total road length is $700 int - Sut of 
4200mir completed. Drain work 3650mtr 
[completed out of 7850mtr, Footpath work 
4400 sqm completed out of 11400.§ 
road work drain work and Paved & 
footpath work is under progress. 


24 


Major storm water drain from Mattikal to Bethur Halla 


3.00 


2.34 


18.03.2020 


17.12.2020 


30-06-2022 


Totat drain length is 1497ihrs -out of which 
550 mtrs drain completed, footpath with PQy 
completed, MS grating fixing completed. 


25 


Major Storm Water Drains in ABD ares Koracharati to Bethur. 


3.00 


241 


18 03.2020 


17.12.2020 


17-09-2021 


[Totat drain length is 61Omtrs -450 mtr dra 
wall raising work completed, New drain wol 
180 mtr completed out of 660mtr. Road 
widening for 400mtr completed. 

! Balance drain work is onder progross. 


26 


ICCC Building & Smart City office interior & Furniture 


3.00 


188 


02.05.2020 


01.11.2020 


31-08-2021 


[Work started on 13.01.2024, installa'ion of 
JAC and furniture works in G.F completed. FF 
work is in progress. 


27 


[Construction of Research and Development Building in UBDT 
college of Engineering affiliated to VTU (Govt. Engineering College) 


450 


3.64 


| 
, 
| 


26-06-2020 


25.06.2021 


31-12-2021 


ICC work upto roof slab level completed. 
Masonry work and plastering work is under 
progress. 


28 


Basic infrastructure development works in SSM Nagar. Beedi Layout. 
ParavathammaNagara of ABD area 


10.00 


7.57 


20-08-2020 


19-08-2021 


31-12-2021 


[Total drain length is 15400mtrs out of whick: 
4472 mtr drain work completed, balance 
drain work is under progress. 


29 


Major storm water drain from Shamanur Rudra bhoomi to 
Kundawada WTP 2km length 


16.00 


12.04 


20-08-2020 


19-04-2021 


31-10-2021 


[Toual length of Storm water dran 1s 1700mu 
and UGD length 2500 mts. Out of which 250 
imtes UGD work completed & 31 nos RCC 
JImanhole chamber completed. Drain iength 
1200mtr excavation, sand & boulder filling, 
NCC completed, Raft concretw and wall 15t 
lift concrete for a length of 650mtr complete 
2nd lift wall concrete one side 530nuir 
completed. Balance drain work & UGD work 
is under progres: 


30 


Redevelopment of Road from Govt, Employees Samudaya bhavana 
(New clock circke) to Saptaguri Schook - Corporation Road 


10.00 


77} 


20-08-2020 


19-02-2021 


30-09-2021 


‘Toral length of road is 660mtr- - 610 mer PQ 
completed on both sides. Drain work 1480 
completed. Batance drain work, CD work an 


Rejuvenation of Swimming pool in Devaraj Urs Layout under the 
[ownership of Department of Youth and Sport Services. 


5.00 


224 


17-11-2020 


16-05-2021 


31-10-2021 


Dismantling of existing tiles completed. 
Grouting work and plastering of walls is 
competed, water proofing with PCC for raft 
completed. 


32 


Construction of Approach Bridge At SSM Nagara in Davanagere 


2.00 


152 


17-11-2020 


16-05-2021 


16-11-2021 


2 nos of pier concreting ino of abutinent 
concrete. 2 span deck slab concrete 
completed. remaining Ino Abutnenl, 
retaining wall work is in progress. 


33 


fLaser show @ Kundawada Lake and Musical Fountait. 
lights and improvements in Glass house 


5.00 


4.92 


17-11-2020 


16-05-2021 


30-09-2021 


situiig gallery - PCC & RCC concreting Wall 
icompletad, stepped seating concreting in 
progress, Fountain area - PCC & raft, 
penphery wall compicted, musical fountun 
electricat & plumbing work in progress. 
[control unit Building RCC work, finishing 
work. electrical panel board fixing 15 . 
completed, remaining work is in progress. 


34 


Improvements of Government high school building in Davanagere 
City 


2.00 


2.00 


16-12-2020 


14-06-20200 


14-06-2022 


jouter wall plastering removal under 
progress. 


35 


Iruprovement of Government School Buildings in North zone of 
Davanagere City. 


4.00 


3.09 


21-12-2020 


20-12-2021 


20-12-2021 


lout of 7 schools - 1 no school compound wal 
lconstructon is under progress. 1 nos school 
demolition work completed, Remaming 
school existing bldg demolition is under 
progress. 1 nos of Toilet block construction 1 
undor progress. 


36 


lmprovement of Government School Buildings in South zone of 
Davanagere City 


4.00 


311 


21-12-2020 


20-12-2021 


20-12-2021 


[Out of 6 schools -3 no school building 
construciton is under progress. Remauning 
school existing bldg demolition inspecuon 15 
inter progress. 1 nos of Tonlet block 
construction is under progress. 


" uf Barrication work completed, dismantling 
existhg struEture completed. Mass 
37 Redevelopment of KSRTC Bus stand 90.60 109.85 31-12-2020 31-12-2022 31-12-2022 excavation works part 1&2 completed, Par 
& 2 PCC and Footing concréting is in 
progress. . 
Supply inssallaion and commission is 
38 [Implementation of Blod Seperation unit in Red cross society. 066 62 27.01.2021 14.03.2021 13-03-2021 [completed 
Davanagere Testing completed, trial run is progress. 
[Awaiting for license 
Cleaning & grabbing is completed, PCE 
39 [Stadium near SSM Nagar B Block (Corporation Owned Property} 10.00 783 04-02-2021 04-02-2022 04-02-2022 Footing concreting for building portion 
completed, column concreting work is in 
progress. 
IW issucd on 18-03-2021, Dismantling of 
40 sume centre and other developmen works in Chiften Cenerol 1550 57 18-03-2021 15-05-2022 19.05.2022 existing building and Barrication work is 
Hospital (Gow District Hospual). completed. Foundtaon marking is under 
brogress. 
41 [Procurement of E-Fogger & F-Sprayer vehicle, Davanagere 024 0.24 21-08-2021 20-10-2021 20-10-2021 [WOissvedon 21-08-2021 
Sut Total-B 70018 [606.57 | A NE NS OE MRE 
Hi. Tendering stage 
Sl.No x“ Name ofthe praject SCP cost | Tender Cost | Tender date | P*5t438€ oF bid | po, ortender calls Present Status 
§ - submission - 
1 [GPS&RFID Based Integrated Solid waste Management System 9.16 2200 16-02-2021 24-02-2021 1 [Technical Bid Evaluation is in Progress. 
endered ot 30-07-2021 
2 [icT Works in PAN City- Phase 11 7.02 702 28-09-2020 14-12-2020 2 Last Date for Bid Submission : 
16-09-2021 
| R Financial Bid opened on: 
3 [Bus sand in Rechur Road. 7.50 10.00 12-11-2020 05-01-2021 2 Je 
4 [OpenAir Theatre at Visual Arts College affiiated to Davanagere 300 300 05-12-2020 18.01.2021 K Lo tobe issued 
University Campus (Govt, Coilege) 
5 [Theme Parkin Visual Art College premises affilbated Davaagore 00 00 05.12.2020 18.01.2021 > [A to be sud 
University (Govt. College) 
Tendered on: 14.08.2021 
“oc Tower , \ Last Date for Bid Submission: 
6 Mtuminacion 10 Kalyan & Clock Tower 0.65 | 0.65 14-08-2021 13-09-2021 2 13-09-2021 
, Bid Opening on : 14-09-2021 
Sub Total-€ 3033 4587 7 ” 
IV. DPR/FR Stage 
| T RR 
, R DPR approvat| Tentative Date of 
| _ Naineofthe project SCP cost | DPRCost pre Tendering. 
Nill 
Sub Total -D Kl K 
Total SCM (A+B+C+D) 917.60! 
PUBLIC-PRIVATE PARTNERSHIP (PPP) Project- 
1. Completed Project 
T 7 : 
Date of ‘ 
51. No. “Name of the project SCP cost | wyoCost Work order completion as | Atal Completion Present Status 
| per contract 
1 [Peveopment operating and maintenance of Smart Bus 9 Shotters a | "54 282 08.03.2019 04012020 30-01-2021 Work Completed 
52 Locations Davanapere chy on PPP mode at Davanagere phase 1} 
Selecuon of Developer to Design. Finance. Manulacture, Supply, | | NK Ww 
Install, Test Commission. Opeiate and Maintain for Roof top Solar 000 000 15.11.2018 049.2019 26-08-2021 Work Completed 
PY systeins for 25 years on Tarriif basis on selected Eight 
Government Buildings. 1 
Sub Total A 353 2.82 
il. Ongoing Stage 
_ - Date of er oe, wt Saeen 
7 2 Wark order Probable date cr 2 
R da P 
1. No. Name ofthe project SCP cast | W/OCost ಗ completion a5 Completin | PresentStaus 
per Contract mpletion | ER 
| 100 Nos. of Manual Bicycles and 52 E-cycles 
1 Public Bicycle Sharing System 9.99 9.99 08.03.2019 04.12.2019 30-09-2021 received & Trial run started. Batance 2 
location civil workis in progress. 
\ Ne 
2 | Peelopment operating and maintenance of Smart Bus Shelters at 420 10.03.2020 09.03.2021 31.01.2022  |Steclenigand location foundation wort 
52 locations in Davanagere city on PPP modo at Davanugere phase 2 | & fabrication work is in progress. 
K | _ ) ನ 
3 [LED street lighis (Cell 4) | oo 23.64 18-02-2021 17-10-2021 17-10-2021 ಆನಗ street light is under 
Sub Total-B 1445 | 3683 K ik 
- iH. Tendering stage § W 
N Last Date of Bid 
, ಛಂ p le oy 
Sl.No. Naine of the project SCP cost | DPRCost Tender Date | “Sisson 
N Nill 
— Sub Total -C [NN [ 
IV. DPR/FR Stage 
y J 
| “oval _ 
Naine of the project scp cost | DpRcos |PPR Appr 21 ER Approval Date Present Status 
ರಾ Ri ರ 
Sub Tatal-B W — f ] _ 
Toalbrp (Es) T1449 STEEN OO _ 


REE 


Hubballi Dharwad Smart City Limited eA Tl 
ನ ISCM Project Me TT eye 


ವ NM SEE pS 


t, Completed Projects 
R ee wa [Work Actual Dateot | k Present Sutis « 
Slno Name ofthe Project fh SCP Cost in Cr W.0 Date Completeton Co ¥ % Ih dL 
EAE ES Date [cCompleton sf, . free eR 
1 [Creating & Maintaining SPV Website 0.015 0.015 14.07.2017 | 21.07.2017 | 21.07.2017 Completed 
2 Desilting of Rajnalla (North) 0.937 0.937 21.05.2018 | 26.09.2018 | 26.09.2018 Completed 
3 Desilting of Rajnalla (South} 08 23.05.2018 | 19.09.2018 | 19.09.2018 Completed 7 
4 {Smart Toilet (e-toilet) 1.01 24.03.2018 | 25.03.2019 | 25.03.2019 Completed 
5 (Sanitary Napkin Vending Machine 0.16 0.13 25.10.2018 | 19.12.2018 | 19.12.2018 Completed 
6 Rain Water Harvesting 0.37 0.37 23.07.2018 ; 25.12.2018 | 25.12.2018 Completed 
7 ceNelopac of Swimming Pool at 243 303 | 27122018 | 26.06.2019 | 26.06.2019 Completed 
8 [Smart School 1.17 08.03.2019 | 30.10.2019 | 30.10.2019 Completed 
9 Smart Healthcare - 3.06 08.03.2019 | 30.10.2019 | 30.10.2019 Completed 
a 
10 WM G Park Phase- 1 (musical fountain) 5.0 4.67 03.08.2019 | 23.06.2020 | 23.06.2020 Completed 
Solid Waste Management 
Il supply of 15 nol Garabaee Auto 3.84 23.03.2020 | 30.06.2020 | 30.06.2020 Completed 
12 A of Core Markets - Janta Bazaar] 0.940 | 06.08.2019 | 05.11.2019 | 05.11.2019 Completed 
13 MoE Industa Estates lnlrastiticture 15.03 10.06.2019 | 09.06.2020 | 30.01.2021 Completed 
} T 
14 JMG Park: Kedevelopment 01 Glass House | RY 3.1 21.07.2020 | 20.01.2021 | 20.01.2021 K Completed 
15 {Puzzle Parking with Smart Parking 29.06.2019 | 29.03.2020 | 31.01.2021 Completed 
16 Establishment of QC Laboratory 0.8: 0.85 02.03.2020 | 01.09.2020 | 31.01.2021 Completed 


17 Developmen of ICCC (Package - 01 Civil) 4,91 04.01.2019 | 03.10.2019 | 10.02.2021 Compteted 


18 [ICCC- Services 5 3.62 27.06.2019 | 27.03.2020 | 10.02.2021 Completed 
i | 
I 


19 IKCCC- Room interior 5 3.27 23.02.2019 } 22.08.2019 | 31.03.2021 Completed 


Smart Roads Package-04 New Roads 


20 "Tora vaad length. 2.07 Km, 37 21.09 04.02.2019 | 03.02.2020 j 31.03.2021 Completed 
Basic Services to Urban Poor (BSUP) 

21 |Package-01 (67 Roads) Road Length- 22.50 31.14 04.02.2019 | 03.02.2020 | 15.06.2021 Completed 
7.25km 

22 [C¥clesaChange Chatlenge (Project funded | 2% 026 | 22012021 | 16.08.2021 | 16.08.2021 Completed 
by DULT Bangatore 


ment of Unkal Market ] 2.30 A 05. 10.2019 | 31.08.2021 | 31.08.2021 Completed 


Sib Tool A RECT TEEN 1 
Il. Ongoin, ಸ 
eR eT ಡ 2 A “Date of, #-Probable ನಃ [N pl { 
p K N KE H 
Nome olthc brojvct © 4 le WO Cost [§, Wats % datcofd i 
~ 7 dC A ನಿ "completion | AS 


Tectia work for School ne TAF 

2. LT chambers- 120 nos 

3. Feddar Pillars foundation- 80nos 

4. Street light foundatton- 135nos 

5. Drain watl- 10870 

6. Drain stab- 11000m 

7. PHC flooring 

8. DWC plpe 160men « 15414m 
30.10.2021 |9, pwc plpe S0mm - 16200m 

10. 7-way Multiduct- 7560m 

11. PHC RCC Slab. compond wall completed 
12. Paver block laying in oad no 3, 3A. 3B. 04,10, 12, 22.23. 
25,26,27,29 ,31.33(1220m) 

13. Road Reconstruction by Asphaling - 
1.9.13,14.16.18.20,24.28.30.32 ( 1750m) 

14. Overlay of DBM. BC- 17,36,39 (630m 


Basic Services to Urban Poor (BSUP) 
Package-03 (35 Roads) 33 31.31 
Road Length-5.911Km 


1 


04.06.2019 | 03.06.2020 


Storm Drain work 

1. Excavation-4002m 
2.PCC- 4002m 

3. Raft - 4002m 

4. Drain wall- 4002m 

5. Drain slab- 5958m 

6.Total roads tackled- 25/92 
7.LT Chambers- 32 

8.Street Light - 62 

9.Feeder Pillar - 32 

10.DWC 50mm - 1250m 

11. DWC 160mm - 1016 
12.7 way multi ducts - 235m 


Basic Services to Urban Poor (BSUP) 
2 {Package-02 27 42 20.02.2020 | 19.02.2021 
Road Length-8.08Km 


30.10.2021 


Road cutting & Subgrade layyng: 2010: m 
GSB laying: 2010 m p 
Unility Duct: 3990 m 

7way Multi Duct: 3260 m 

್ಸ DWC laying : 3260 m 

Smart Roads Package-05 New Roads Sewer pipe laying : 3700 m 


3 [Scope Road Length: 2.3 Kms 37.6 3139 | 04022019 | 04.02.2020 | 31.07.2021 |Storm pipe laying : 4020 m 
Sewer Chambers : 135 Nos. 


Storm water Chamber : 152 Nos. 
HT/LT Chambers : 50 Nos 

Street light pole foundation: 60 Nos. 
DLC: 1380m 

PQC: 1380m 


Road cutting & Subgrade laying: 1730 m 
GSB laying : 1560 m 


? WMM : 1410 m 
4 |Smartheads package:06 NeuRdads 277 37.719 | 04022019 { 04.02.2020 | 31.07.2021 [Utility Duct: 4933 m 
Road Length: 3.05 Kms 7way Multi Duct: 4545m 


DWC laying : 485m 
Sewer pipe laying : 4010m 


Ce a ACDN 


Storm Drain work 

1. Excavation-7 000m 
2.PCC- 6850m 

3. Raft - 6850m 

4. Drain wall- 6750m 

5. Drain slab- 7200m 

6. LT Chamber- 85 nos 

7. Fecder Pillar - 06 nos 

' .  |8.OFC Chamber- 20 nos 
9. Street Light - 10 nos 

10. DWC 160 mm - 5890m 
11.7 way Multi duct- 6850m 
12.LT UG cable - 950m 


Smart Road Package-02 + 
5 J|Road Length-10,50 Km 47 47.92 17.02.2020 |} 16.02.2021 | 27.12.2021 
{Major-5.08Km+Minor-5.42Km 


a 1 Survey Works 
Smart Road Package-01 Gokul Road ( 
Road Length 4.60 km) 48.5 39.47 15.05.2020 | 14.05.2021 | 31.10.2021 


[Storm Drain work 

1. Excavation - 2477m 
2.PCC -2477m 

3Raft - 2477 

41 4444 20.11.2020 | 19.11.2021 | 19.11.2021 |4 side wall -2477m 

5. Top slab - 37370m 

6, 7-way mutli-duct - 1020 
7. BWC pipe - 140m 


Smart Road Package-03 
Road length: 5.069 Kms 


1. Toilet block.Raft Concrete Column upto GL, Plinth beam 
concrete 
2.Colurun Concrete,R.Heam &Slab Concrete tor Toilet Block 
3. Drain Raft:CH 10-300 m(RHS8LHS) 
4. Drain Wal:CH 10-300im (RHSRLHIS) 
5. Drain Slab: LH 10-300 (RUSRLHS) 
6. Road Work 
AMM , PQC(M30) 
8 Redevelopment of Bengeri Market 76. 6.8 05.10.2019 | 04.10.2020 | 31.08.2021 { cl-10-280m 
K 7. PCCRaft for tensile Roof foundativu (Outer stall-26 Nos, 
inner - 16 Nos) 
8. Guard Room PCC.RattCo luna upto Gl.Plineh bean, column} 
tie beam CC block imasonary and externaf and imemal 
platstering 
9.Column Concrecs for Teusilc Roofing (Outer stall-26 Nos 
nner - 16 Nos} 
HLOLCC-RlackMasanrulToilar Rack. 25.0111. 
1.Demolition of Fxisting Vendors Shops at Gai 
peth fish market 
2.Disposing of Debris 
3.Site Barricading 
4 Excavation for footing for main building- 10 nos 
5. Boulder soling - 34 nos 

K A 6. PCC for footing - 34 nos 
9 [Development of Fish Market 45 5.6 06.08.2019 | 06.08.2020 | 31.08.2021 |3, Footing concrete M25- 34 nos 

8.Plinth Beam - 225 vutof 276m 

9.Column above plinth- 34 nos 
10.Footing & Plinth Beam backfilling 
11. Retaining wall - 60m 12. Bascment floor 70% slab 
completed 13.PCC laying for hasement floor area 
completed 


10 Renova) of Core Markets - Old City Veg 345 | 1396 06.08.2019 | 06022021 | 31.08.2021 lSurvey Work | 
Renovation of Core Markets - Old City Veg | ೪3” K Rehabilitation for Khattas- 64 nos 7] 
11 [Market B: 0.75 1.78 08.01.2020 | 23.03.2020 | 31.09.2021 jRehabititacion for Shops- 8 nos 


Rehabilitation of Kattas and Shops SS ES NN EEN EN 


[Renovation of Core Markcts - Janta Bazaar 


06.02.2021 


31.08.2021 


1.Mass Excavation completed 

2.Individual Footing excavation- 47 nos completed out uf 
48 

3.PCC & raft footing -47 nos 

4Cloumn upto bottom of tie beam- 47 nos 

S.Backdilling 92% completed 

6.Tie Beam bar bending & Shuttering - 96% 

7) Retaining wall - 175m completed out of 189m 

8) Basement floor columns 51 nos out of 53 nos 
completed 9} Basement slab shuttering and 
reinforcement 90% completed 10) Basemnt slab 
concreting 80% completed 11) Groung Hoor column 31 
nos complete out of 53 nus 


Tolankere Lake Development 


16.04.2020 


21.05.2022 


1.Proposed Islands (2 No), 

2Existing Island {1 No), 

3.Caute feeder Tank(1 No), 

ilet Block, watch Tower, Amphi ‘Theatre, Ticket Counter, 


Vermi Compost, Borewell, Retaining Wall. Concentric Coil for 
Fencing. 

ledge Maze, SSM Works, Kerb Stone, UG Tank, 
Amphitheater, Stage granite fixing, Teriganon Works, 
electricals works 

PCC for Box culvert Barbending 

SSM Pointing 

5.Retaining wall concreting 

6.55 railing at Amphitheater and Existing Watch Tower. 
7. Flooring work and electrical work 

8. Gabion wall a NE corner and near main entrance 


MG Park Redevelopment 


03.02.2020 


31.08.2021 


“PConstruction of Retaining wall (280 m) 


2. Building for RO and water ATM(Plastering and Flooring) 
3.Storm water drains (850 m) 

4.Construction of Pond 
S.Handicap Toilet 
6Nermi compost unit (Pl 
Roquipmear {Cssn, Chi 
8..Gazeho 

9. Amphitheter (Flooring & Railing) 

10. Tensile Roofing 

11. Compound Plastering 

12. Meditation Deck column 

13.Compound wall Gril Fixing, SS Railing m 14. Sump Tank 
15.Recharge pits -10nos 


tering & Fluor surface) 
play, Scnsn: park play} 


M G Park Phase -l} (Toy Train) 


25.05.2020 


31.08.2021 


1. Survey Works 


“|2.Design Approval 


3.Dismantling of existing track 
4. Excavation for Station and track. 


Nehru Ground Development Phase -I and 
i 


04.06.2021 


31.08.2021 


Design Finalization 

Dismantling of Exsiting Toilet Block. 

PCC & RCC of Plinth Beam, Columns of Toilet Block 
Sports Complex Excavation work 


Procurement and Installation of Boom 
Barriers-Call3 > 
Scope: AR Barviers 


17.10.2020 


31.12.2021 


7 Barriers Installation Completed 
19 Barriers Foundation and Cabling Work is 
Completed 


Master System Integrator 


07.12.2019 


14.08.2021 


Digital Display Board 


02.02.2022 


31.03.2021 


Survey Work completed, survey reports submitted 


Supply and Installation of CCTV poles 


11.06.2020 


30.09.2021 


§ Design and Specification of Camera poles submitted, 


Approved for Procurement 

130 Poles Foundation work Compteted. 
Earthing work completed for 110 locations 
Erection of 111 poles completed 


Augmented Realty (AR) based Billboard 
Revenue Monitoring System 


02.08.2019 


31.08.2021 


1. SRS & Survey Document. 
2.Survey reports have been Submitted 


ICCC (Local System Integrator] 


19.02.2020 


31.08.2021 


1. instalation of RFID tags 2,10,000 Nos, 2. 147 GPS 
trackers installed in HOMC Auto Tippers, 3.Design & 
Supply of all the components 34.53 Cr Hardware 
materials procured, 4. SWM application devcloprnent, 5, 
Use case for SWM, finalization of SRS, FRS & SDD 7, Soft 
Launch of Temporary Control Center establishment 
{Installation of Equipments & SWM Application), 8. 
Installation of Server ar Temporary Command Control 
Center 9.20 Fuel Sensors for HDMC owned velucles 
installation. 10. Procurement, training and handover of 
134 RFID readers to HDMC 11. 110 SWM cameras 
installation completed 


23 [Public Bicycle Sharing 


9.5 85 10.10.2019 | 10.06.2020 | 31.08.2021 


1. Survey Reports AS 
2. System planning » 
3. Station Iastallation plan 


4 Application Development Plan 

5. Pilot Docking Station 01 No. 

6.. Development Of Application 

7. Supply Installation and Commissioning of Controt 
Center operations 

8. Website, mobile application 


24 {Chitaguppi Hospital Upgradation 


A) Existing Maternity Building 

i) Dismantling of Existing Columns 

ti) Coluinn Conrete 

iii) Slab Concrete for existing FF Slab 

iv) Masonary Work 

v) Lintel Chejja Bar Bending & Shuuering 
vi) Celing Plastering. 


35 27.38 29.05.2020 | 28.05.2021 | 30.09.2021 [vii) Window Grill 


iv) Floor Tiles 

v} Wall Putty and Painting 

B) Administrative Buiding 

i) Dismantling of existing building ar Adminstrative Block 
ii) Footing conccte for Adminitrative block. 

iii) Retaing walll footing concrete. 

iv) Lift Room Wall Concrete. 


25 fjMedar Oni Dispensary 


1. Demolition of Existing Structure 
2.Dispossing of Debris lead & Lift 
3.Barrication For Site Boundary 

4, Demolition of Compound wall 
5.Mass Excavation depth 3m 


10 46 02.01.2020 | 01.01.2021 | 31.05.2022 6.PCC for MF1, MF2, MF3, MF4 & CF1 


7.Raft MF1, MF2, MF3, MF4 & CF], 
8. Columns upto plinth soffit level 9.Backfilling work 
10.Naala Diversion work 


HH 


26 Electrical Crematorium 


— 


2 2.6 20.03.2020 | 26.09.2020 | 30.09.2021 


1. Excavation 

2.PcC 

3.Concreting for individual footing 
4 Retaining wall concreting 
5.Backfilling | 
6.Plinth Beam bar bending & Shuttering 
7.Blockwork masonary completed upto bouton of 
roof beam 8. PCC for floor 9.Cotumn upto bottom of 
the roof beam 10.Lintel beam 11.Fabrication of 
furnance 12.Fabrication of chimney 


27 |Unkal Lake Phase-02 


28 {Unkal Lake Upgradation 


35 36.6 17.06.2020 | 16.09.2021 | 01.09.2021 
Initial Clearing of weeds, Trash Barriers installed, 
15 14.78 17.08.2020 | 16.08.2021 | 16.09.2021 [Design Report finalised, Procurement of Aerators. 


i) Pavilion Excavation, PCC. Raft. 
ii) Pavilion Retaining wall First Lift Concrete. 


31 |Nala Renovation 


29 [Swimming Pool Devclopincut Phase-02 5 5 29.09.2020 | 28.04.2021 | 30.09.2021 |iii) Toitet Block Column Concrete (Below PB) and 
Back filing. 
rocur pia iments 

30 |Tolankere Lake Development Phase-02 5 496 | 09.12.2020 | 09.05.2021 | 30.08.2021 |"Ourement of play equiments 


50 50 16.12.2020 | 15.06.2021 | 31.08.2021 (308 m out of 318m 4.Righu bank Gabion wall 


1.Survey Work, Marking for STP Units Z.Left bank 
Gabion wall excavation 3.Gabion wall upto 1.5m- 


excavation 140m our of 318m 5.Gabion wall upto 
1.5m-140 m out of 318m 


Redevelopment of Old City Bus Stand at 


32 Hubballi 


30 40 23.04.2021 | 22.10.2022 | 15.10.2021 


Survey Works 


33 [Vani Vilas Devclopment (BSUP] 


12 15 09.03.2021 | 08.03.2022 


:° 656.524 ''|5 656.65 €[> 


> Sub Totat-B. MR 
CN 
Sl.no Name ofthe Project’ =, 


t KR 
1 Construction of sports Complex. 


Subfhisston 


Present Status 


92 150 25.01.2021 07.05.2021 


pS 
Sl.no Name of the Project 


IV, DPR Stage/FR Stage 


Bid is under Negotiation 


— 
— 


Sub Total -D 
"Fotal SCM (A+B+C+D)" 
(includes 10 Cr SCM funded PPP Project) 


ದಿ : Tentative 
nc D H Present Status 
DPR Cost DPR epprov! Date of resent Status 
* ate Tendering 
pl ps 
» RN \ 
3 


- ~__- PUBLIC-PRIVATE PARTNERSHIP.(PPP) Projectiz.. N=. 
[ Completed Projects 


ಬ 


Name of the Project 


+ Sub Total-A 


ena ನ್ಟ 


- ~ -Nameof the Project 
CR 


Smart Parking Tower (Multi Level Car 
Parking) 
SCM Funded Rs 10Cr 


Excavation for Cellar-02 
‘Fhe civil work is in progress. 


50 28.12.2018 | 28.06.2021 - 


LoA issued awaiting for BG 


{LED Street Lighting 75 75.26 17.11.2020 - - 
\ 


Sub Total - B 


pe 


K NEE ಮ FCN 
SiN Naus of hE Project | SCP Cost: Kae RCT pines ಭು ಮಳ್ಳು 
- PR ಎಕೆ. oe ನ NP We pC TNE 


| 1 |Sotar Roof Top Call-09 
ES Sub Tornl-C~ 
| 


y EE SERNK 


A ee: EV FAA EE 


- DPR [ena 


“NA Ni he gE roval Pe se Bee J, ೩ AR 
SN die ofthe Froject 2 1 PRESS ee Sd 


a ETT 


LL Sub Total -D 
Totai PPP (A+#B+C+D) “em 


Mangaluru. Start City Limited 


SCM Project 


ಮಾ 


RP 


1. Completed Projects 


SLNo 


Name of the Project 


‘compltetiod as 


ph coritiract:: 


“actual Dateof 


Completion 


Conversion of all the lighting in government building 


1 4 2.005 ೭00 0402.19 04.08.2019 30.09.2019 Completed 
into LED ! 
Construction of Clock Tower at Clock Tower 
Junction: Cuvil 65 Jakhs, Aluminium Ladder Rs 2.15 C . 
2 0. 02, 08. 30. 
Iakhs,Elcctrical Rs 1.60 lakhs, Analog Clock Rs 6.75 2 973 9802.18 2922018 095.2019 Completed 
lakhs 
Smart Road Package 1 - linprovements to Nehru FP 
3 . Fa i .06. 12. 31.01.20 
Maidan Road from Clock Tower to AB Shetty Circle 616 6 20.0618 20122018 20 Completed 
Construction of Smart Bus Shelter and E-Toilets in 
4 p N 2 N 09. 01.2020 
PAN City - Phase 2 (14 nos} 4.80 3.11 24.03.18 24.09.2018 FE Completed 
5 Providing civil interio work for Smart City office 0.67 0.60 31.10.2019 31.10.2019 Completed 
Construction of Smart Bus Shelter and E-Foilets in 
6 \ . 07. ವ 03.2020 
ANCE P06 Ts) 4.60 120 09.07.18 09.01.2019 15 Completed 
Supply & installation of 37 bedded ICU at new super . 
7 [speciality block of first floor at Wenlock hospital 347 3.47 30.04.2020 | 30.10.2620 30.05.2020 Completed 
premises 
ಸಿಟ್ರ D - 
é.. Dnderground Drainage networkin ABD Area 175 142 04.09.2020 | 04.03.2021 31.05.2021 Completed 
Package 3A > 
ಖಿ - - | | } 
¢. ‘|gnderground Drainage networkin ABD Area 125 1.02 04.09.2020 | 04.03.2021 31.05.2021 Completed 
Package 3B 
Seen ನಾ | 
ip. |Mplem¢ nation ok kesmart schools inal 50 3.33 14.02.2020 | 30.09.2020 31.03.2021 Completed 
government schools-Package 2 -ICT 
iz Construction of under ground drainage in Zone-4 5.00 450 23.06.2018 22122018 15.06.2021 Complcted 
art-1) in ABD area 
12 [Mp iementaton ohEssmaptschools yall 11.62 11.62 21.08.2019 | 15.02.2021 30.09.2021 Completed 
government schools - Package 1- Infrastructure § 
13 |Relywenatiosi of Gujarakere Lake for Rainwater = 4.00 3.74 14.02.2020 | 14022021 31.08.2021 Completed 
harvesting & recreation 
4 Construcnon of additional floor at existing building 3.00 193 24.06.2020 23.06.2021 31.08.2021 Corisied _ 
of Lady Goschen hospital at Mangaluru 
Sub Total-A K 54.23 40.85 [ 
Hi. Ongoing Projects 
ಸ Date of ಸ - p 
SLNo Name of the Project SCP Cost WO Cost Work Order date | Compiction as Probable date or Present Status 
Completion 
- per contract 
14 Nos. of Sart Poles have been 
| installed and 1 No. 1s Batance. 
Selection of System Integrator for Implementation of] 58,000 Nos. QR Code has been installed 
1 [Command and Control Center Components in 17.12 31.07.2020 15.05.2021 [830,000 Nos. is balance. 
Mangaturu City - CAPEX | 20 Nos. Hand held QR scanner supplied 
32.00 07.11.18 JF out of 80 Nos. 
| UAT - Conditional approval given. 
j 
[ I 
selection of System Integrator for Implementation of i 
2 Command and Controt Center Components in 10.91 
Mangaluru City - OPEX | 
| 
246 Mil completed out of 315. 
- 4900 out of 8000 200mm pipe line 
completed 
-780 No's House Connection Completed. 
| - Interlock work near Town Compound 
Construction of Under Ground Drainage in Zone IV i POE 
3 ಥು pee Y . 55 02.2019 124 31.11.2021 § ss road Ma 
TN Da CD) 9.50 85 91022019 | 31122020 | Old Port cross road Manhole work an 
\ progress. 
- Kandathapalli West Road Pipeline 
work in progress. 
! 
ನ Work order issued (by KUIDFC). Rs. 8.90 
J ards co 1 ata ci RA AN ಸ 
4 ರ op dau centiear MDS, | 1200 1.88 28.02.2019 | 28082019 1 Cr has heen released to KMDS on 
engaluru 30.07.2019 
1 Re _ 
is ] [ERP installation Rao & Rao circle- 
' | I Hamilton circle road 
| Street Light footing work in progress at 
| ' INchru Maidan Road. 
5 [smart Road - Package 2 (Luop road} 1450 1376 04072019 | 03.12.2020 31.08.2021 


Iapproach rnad jorerlock work near 
| 
Frown hall ot Maican road in progress. 


Package 4 


100% Underground Drainage network in ABD Area - 


25.00 


24.05 


23.08.2019 


15.02.2021 


Manholes 397/908 Nos Completed, 
Pipeline 9.50 Km/20.43Km Completed, 
House-connection Pipelines 
5.70Km/18.16Km Completed, 
Bituminous Restoration of Roads full 
width 1.7Km Completed, only trench 
width 0.60 km Completed. Work in 
-|progress at Mangaladevi temple -- - 
road,Shantha Alva Compound &SL 
Mathais Road . Work to be taken up at 
New Habmatta road, MPT Road & Padil- 
pumpwell road 


Smart Road - Package 4 


48.00 


41.21 


16.09.2019 


15.02.2021 


15.02.2022 


“1 PVS Road Crossover slab work in 


Progress. 

2. Navabharath Circle: Junction work andl 
Footpath work is in progress 

3. Sharadha Vidhyalaya Concrete road & 
drain work 1s in progress 

|4. Mahamaya drain work is in progress 

6. Hampankatta Road Landscaping Median 
land Drain & Footpath work is in progress. 
7. Dongerekeri Road Concrete Road work 
in progress. 


[Smart Road - Package 5 


49.00 


46.87 


16.11.2019 


15.03.2021 


16.03.2022 


Carriageway work completed in: 

[Arya Samaj Road - 570m, Bridge Road - 
285in, Milagress 1st Cross Road - 185m, 
Canara Chamber Road - 260m. 

SWD Works Completed in: 

Milagress 1st Crass Road - RHS 150m, 
[Attavara Nandigudda Road - LHS 300m. 
Work in progress: 

Canara Chamber Road & Arya Samaj Road 
[SWD & Footpath. 


Plaza 


Smart Road - Package 9 - Construction of Pedestrian 


7.00 


5.93 


20 09.2019 


15.02.2021 


31.12.2021 


Pedestrian Plaza Phasc 1- Structural 
Work completed. Finishing Work in 
progress. 

Pedestrian Plaza Phase 2 - Structural 
Work in progress. 


Smart Road - Package 6 


48.00 


41.78 


04.10.2019 


15.02.2021 


15.02.2022 


Carraigeway work complete at: 

loldkent Road: 620m, Pandeshwara New 
Road: 280m, Monkeystand Road: 540m, 
Mahalingeshwara Temple Road: 240m, 
Guijarakere Road: 3201, Telecom Office 
IRoad: 400m,Pandeshwara Police Station 
road & Morgans gate to Marnemikatte 
Road: 480m (Total - 2,980 meters). 
Storm Water Dram works completed in 
Old Kent road,Monkey Stand 

road, Mabalingeshwara temple 
road,Pandeshwara Police station 
road.Storm Water drain works in 
progress along Gujjarkere Road. Telecom 
Office Road & Mangaladevi Temple 
road.Carrriageway works in progress 
along Mangaladevi Temple 
road.Footpath works in progress along 
'relecom Office road 


11 


Smart Road - Package 3 


49.00 


4439 


19.11.2019 


19.03.2021 


18.03.2022 


carriageway work completed in: Azizuddin 
road, Mohd.Ali Road,B R Karkera cross road 
Storm water drainwork & footpath under 
progress at- 

Rosario Church road,B.R.Karkera cross 
road,Light House Hill road & Goads Shed 
road. 

PQC work in progress in > 

'S 1. Mathias road, Goods Shed 

road Mukhyaprana Temple road & Light 
House Hill road. 


12 


Smart Road - Package 7 


40.52 


38.74 


18.11.2019 


18.03.2021 


17.03.2022 


Road Carriageway work C 
1) Maidan 4th cross road, 
2) Maidan 3rd cross road, 
3) IM 2nd cross road, 

4) Bhatkal Bazar road, 

5) Kasaigalli Road, 

6) IM 4th Cross Road, 

7) MPT cross road, 

18) Canara Goods Road, 

9) PM Rao Road & 

10) Mission Street Extension (Bombay 
Lucky Road) - Carriageway Completed. 
[SWD & Footpath vorks pending due to 
land aquisition issucs. 

Roads yet to be taken up in: 

1) Sharavu Temple road, 

2)GHS cross road, 

3) Bibi Alabi Road - kandak Road, 
4) Maidan 1st cross read (Fathima Traders 
Road), 

'5) Maidan 2nd cross road (Lady Goshen 
Road), 

These roads have not yet been started due 
to traffic closure issues. 


eted in: 


Strengthening distribution system for implementing 
2487 water supply including 8 years 0 & M to 
Mangaluru City (Contribution from Smart city 
fund as Convergence) 


114.00 


114.00 


24.12.2019 


24.12.2021 


24.12.2021 


Noticc to proceed issued on 24.12.2019. } 
Survey works & pipe laying works under | 
progress (KUIWIMP). 

[As on date MSCL has deposited Rs.69 Cr 
to KUIDFC. 


14 


Construction of Command Control Building - annexe 
to MCC Building 


5.00 


4.26 


13.02.2020 


12.02.2021 


12.08.2021 


Slab reinforcement for Terrace Slab in 
progress. 


15 


Upgradation of Integrated Asset Managementand 
Urban Property Ownership Record Building 


5.00 


4.88 


13.02.2020 


12.02.2021 


12.08.2021 


Building structure work complcted(2 
storey}. Internal works completed 
Mini Vidhana Soudha Parking layout 
paver block laying work \ift 
work,electrical work, compound wall 
work & external glazing work in 
progress. 


Skill Development and Safety Training Centre - 
ICAPEX 


2.40 


14.05.2020 


13.05.2021 


13.12.2021 


Building RCC Structural work (2 storey) 
completed, inside plastering work 
comple and Sump Tank work 
Completed. Internal finishing work in 
progress 


17 


Skill Development and Safety Training Centre - 
() 


18 


Community Love! Facilities along with international 
swimming pool - 


24.94 


21.96 


20.02.2020 


20.02.2022 


20.02.2022 


Pile (600mm dia) complete « 191 No's/191 
Pile (450mm dia) complete - 77 No's/88. Pile 
cap concrete - 164 No’s/191, Column 
complete {up to 2.4 ht) - 164 No's/ 189. 
Grade beam complet - 1150 mts/1338 nits. 
Grade slab complete - 2,000 5qin/3.380 sq 
Soil filling work - 10,100cum. Retaining Wall 
near drain completed. 1st Floor siab works in 
progress. Column raiscd uptu 1st floor level 


[eS 


Integrated Development of Kadri Park Arca 


12.00 


9.07 


18.02 


2020 


18.02.2022 


West Plaza : 

Circuit House Entry Copping work in 
progress 

Tensile Structure foundation work in 
progress. 

st Plaza : i 

Balavana Compound wall plastring work 
in progress. 

Searing and Planter Rox work in 

progre: 
Centra Plaza : Road work completed 


ES 


Rejuvenation af Kavoor Lake for Rainwater 
harvesting & recreation 


27.02. 


16.03.2021 


30.06.2021 


towards West Side, Kund works in 
progress 


— py [ 
\ | d for fore-cl bj 
21 [Rehabilitation of Central Market 624 5.06 02.05.2020 | 02.11.2020 92.03.2021 |[Provosed for fore-closure subject to MCC 
8 elearance for PPP site. 
Road work completed for stretch of 
325m near Ayush Block, Road in frout of 
Wenlock canteen & Physiotherapy Block. 
A N Additonal floor at exsting medicine block 
22 upgradation of Wenlock Hospital - nfra works 5.83 4.59 06.06.2020 | 05.06.2021 06.11.2021 [prs & Leprosy Block completed. 
Compound wall & Storm Water Drain 
work near University Campus in 
progress. 
| 21.12.2021 {Ground Floor Slab Compteued. 1st Fioor 
23 [Upgradation of Mangala Stadium 10.00 5.87 02.06.2020 | 01.03.2021 | (As per EOT request [Stab reinforcement and Shuttering works 
received) in progress. 
\ 
lescavation for foundation Completed. 
1UG Tank Cunstruction Completed. 
[i K 
24 Jupgradation of Wenlock Hospital - Surgical Block 43.00 43.00 08.10.2020 | 14.10.2022 14.10.2022 Casting ot Foundation ofthe block 
Retaining Wall casting andl Backfilling 
works in progress. 
1 
Street Lights Installed 80 Nos out of 106 
§ Nos in Car a street, including cabling and 
termination works. 
Highinast pale decorative type 2 Nos 
Installed and Completed. 
i H H Bollards installation on fantpaths 
Retrofit Car Street & areas of Sri Venkatramana * [i 
25 [emple 25 Religious Lone 5.00 4.95 07.01.2021 | 06.01.2022 06.01.2022  [comptcted. (207 No’s) 
Krishna Mutt road conduit pipe laying in 
Progress. 
26 [Connector Road from NH66 near Jeppu to Morgans | 4995 4995 18.03.2021 | 17.03.2022 17.03.2022 [Embankment and Reuaining wall work in 
gate including construction of RUB 
progress. 
RESTORATION SCHEME, FOR THE COLLAPSED 
27 [PORTION OF THE EXISTING STONE REVETMENT OF] 10.50 10.50 25.05.2021 25.05.2021 25.05.2022 LoA issued on 25.05.2021 
NETHRAVATHI RIVER BANK AND SSM JACK WELL 
DDI AUR | — 
28 Fstablishing Karnataka Urban Obscrvatory & Centre 1.00 1.00 Funds wrunsferted to KIIDFC 
lof Exceilance a Bengaluru 
f — 
29 [Construction of Indoor Stadium for Kabacdh & 20.54 2107 13.08.2021 | 13.08.2023 13.08.2023  |workorder issued on 13.08.2021 
Shuttle Badminton near Urva Market | 
En; Tip Total Semen [wr 660.27 {> 617.04 DSS NS EE TNS CEE TT 
ill. Tendering Stage } 
MT CARN CEES ಮ 
f : s last Date of Bid |, No.oftender ; PN 
2 : ಭ್ಯ ಕದ ನಿ His Sibmisstdn # ನಾಸ 
FC.KUIDEC has in-principatly approved the final DPR on 
1 [Command and Control Center » Stage 2 30.00 30.00 03.09.2021 1 '24.06.202 1.Last date for submission of ender is on 
03.09.2021. 
hmegr ated Development of Kad Park hase Last date for submission of tender is on 10.08.202 L.Four bids 
2 poe ೧8 lgation system 4.50 4.50 10.08.2021 1 received.Nonc of the bids are technically qualified.To be 
with Planting, granite pergolas and Street light and 
R A retendered 
electrical upgradation work. 
1 
Conversion of Existing 11 KV HT/LT overhead lines 
lof 11 KV Botara and Mangatadevi feeders, emanating 
from 33/11 KV MUSS Nandigudda into UG Cabling 445 445 18.09.2021 1 NIT published on 31.08.2021 
system at Mangatadevi Temple road and Mew 
Monkey Stand road 
ep  miSubTotl- Case en |” 3895 38.95 fn | ್‌್‌ 
IW. DPRF stage 
AYN, ಘ್‌ | Pet) Te ್‌ಾ 
Ne ‘ofthe Project ¥T § scpcom 4| DPR Cost” KE Siproval | Temauss Date] {e EE dus” 
fixer Es k ಮ್‌ date #%+ ‘| of Tendering | K pn K 
City survey site inspection along with Revenue Inspectors, 
Village Accountants, City Surveyors and MSCL officers has been 
೨ conducted. identification and updation of government land 
Ww: . KN - PY 
aterfront Area Development 192.00 19200 along the riverfront on the UPOR Map is completed by UPOR 
officials. 
DPR preparation in progre: 
Sub Total-D 19700 _|__ 19200 
TOTAL SCM (A#B+C+D)  ~ 932.07 | 88884 - 
[nA ASRS a PUBLIC-PRIVATE PARTNERSHIP (PPP) Projcct 


I. Completed Projects 


್ಥ ಗಾರ್‌ ಸ್‌ ET kori [DET RSET ಮ್‌ 
SILNo SCP.Cost, |: DPRCoSt. | OE J Completion, | AcWalDateof | Present Stns 
LNs CF.¢o: ; : date : asper | Completion 3 £ಫ 

Nill 
ಸ ವೈ Sub Total -A. AN } W ” WN 
Ongoing Stage 
A ಸ Dateof ( ಸ 3 
A ಹಾ SSE N “yl sn 
! Name ofthe Pioject DER Cost” | Work Order Present Status’ 
MV nn FC pa a ಸ EE 
[Agreement with Govt buildings signed 
only for 705 KW out of 1288 kW. ESI 
Hospital, MCC Building, Town Hall & 
MCC Building at Mallikatte has been 
R issioned. KFDC building pancls 
Installation of Rooftop Solar on Government 4 commissioned. KYDC building panic 
i oD 7.08 7.08 WO: 30.07.18 | 30.04.2021 30042022  Jhave been erected. ZP Building, Pulikula 
[& ADM: work yet to start. 
Revised LOA was issued on 29.06.2020. 
BG has been received from 
Concessionaire on 04.01.2021. Pinal 
Ne Architectural plan has been submitted by 
2 |Pevelopment of MLCP with retail space near 79.05 79.05 LoA: 07.11.18 | 01.09.2024 01.09.2024  |Concessionaire.The same has been 
Hampankatta Junction j hi 
forwarded to Town Planning 
section, MCC & MUDA for 
approval.Concessionaire Agreement 
signed on 25.08.2021 
LOA has been issued to the Contractor on 
03.07.2020. Demonstration completed 
pe NS y p K Contract Agreement is signed on 
3 [Conversion of Street Lights tn LED 62.63 62.63 LoA :03.07.20 | 24.10.2021 26102021 [202 CL ಹ 
[The files have been handed over to MCC. 
Survey Work in progress. 
LoA issued on 28.10.2020. DG & final 
architectural plans yet to be submitted 
m by the Concessionaire. Notice & 
Redevolopment of Central Market along with Fish . 3 reminder for non submission of BG and 
a 114.03 114.03 LoA: 28.10.20 | 01.09.2024 019.2024 [csignand drawing son or 31.07.2021. 
Sub Total-B 262.75 279. N EN k y HSE 
111. Tendering Stape 
- | AV: List Date’ of” ಹ 
SLNo Name ofthe Project SCP Cost | DPRCost |TeniativeDate! Bg | Présent Status 
K ೫ - - Subjmis ' ಸ ಫೌ 1 
p i ender (Call 3) Notification was published on 16.04.2021. Last 
1 |imtearated Transport Hub (lntegrared Hus Termina 445.00 445.00 16.04.2021 27.05.2021 |date for submission of bid was 27.05.2021. No bids received. 
with Retail mall and Recreational Center} 
Sub Total -C 445.00 445.00 N 
IV, DPR/FR Stage 
SINo| ‘~~ -~: Naime of the Project scP Cost | DpRcost [PPR EPESES : FR Approval |: 
Nill 
Sub Totai-D f 
TOTAL PPP (A+BiCHD) 707.73 7 


_ Shivamagga Smart City Limited - 
py 

AEE - N SCM Project * 
ಇ — - - CCE TINE NERY 


1. Completed Projects 


~ = Nameofthework, SCP Cost WO Cost 


Development of Tank mohalla park ( No 7) in 
Shivamogga 


Rs.Inc 


Dateof , 
Work ‘ordet date|. Completion a5, 
per contract 


” Actual Date of * | - 
Rey po Am Present Status 
§ Completion ey} 


12.02.2018 27.08.2018 28.02.2019 Work Completed 


Providing infrastructure for development of smart 
library 14.11.2018 | 14.03.2019 14.03.2019 Work Completed 
Development of SMART LIBRARY ICT imerventions 4] ] 
3 [libraries and 11 School 496 4.38 11.09.2019 | 17.12.2019 17.12.2019 Work Completed 
[4 Development of Vinayaka Park 0.60 059 | 18.02.2019 | 1.082019 07.01.2020 Work Completed 
5 [Pevetopment of Family Welfare Park 193 172 | 14.11.2018 | 12082020 13.02.2020 Work Completed 
6 [Development of Conservancics in Package-1 1.37 1.33 18.02.2019 | 24.08.2020 25.02.2020 Work Completed 
7 [Seely lustailatiun, Commissioning and Operation & | 74g 2.02 23-12-2019 | 30.06.2020 30.06.2020 Work Completed 
maintenance of Digital Display Boards 
g [Supplying and installation of Furnitures to COVID-19 | 5g 050 | 05.08.2020 | 05.09.2020 21.09.2020 Work completed on 21.09.2020 
Hospital in Super Specialty Hospital of SIMS | 
9 |Pevelopment of Conservancies in Package-2 185 155 01.11.2020 21.09.2020 Work completed on 21.09.2020 
10 Nehru Stadium Beautification 5.12 05.03.2018 07.12.2020 Work completed on 07.12.2020 
Development of Masthambika temple park (Park 03) 
11 Jin Shivamogga City 120 106 26.12.2018 | 08.07.2019 04.12.2020 Work completed on 04.12.2020 
Smart Education in Govt Schuols - Pan City (35 | 
12 Jschool) } aso | 681 | 30.05.2020 | 01012021 23.12.2020 Work Completed on 23.12.2020 
l 
Development of Parks Kote Road, Sheshadripuram, | 
| 13 Chand nagar. DC compound. Mission Compound 1.73 1.68 18.02.2019 | 02.09.2019 31.12.2020 Work Complcted on 31.12.2020 
Devclaopment of Parks Malleshwar nagar park. 
14 [Balrajurs road in shivamogga city 250 209 25.06.2019 | 24.12.2019 31.12.2020 Work Completed on 31.12.2020 
Development of Freedom Multi Utility Space and its 
15 |FPartial Implementation 5.00 4.36 12.05.2020 11.07.2020 28.02.2021 Work Completed on 28.02.2021 
I 
16 |Face-lifting tw Riverfront Crematorium 5.00 5.13 08.01.2020 | 30.06.2021 31.03.2021 Work Completed on 31.03.2021 
Procurement of medical Equipment's 10 Di ಮ 
17 [catch and Family Welliee Deparment Shuamogsn | 100 0.88 30.12.2020 | 30.03.2021 30.03.2021 Work Completed on 30.03.2021 
Developmen: of Conservanries in Package-3 N KN 
18 R 482 | 425 26.12.2018 | 08.07.2019 15.04.2021 Work Completed on 15.04.2021 
_l 
19 {Pevelopmentof Conservancies in Package-4 4.75 3.96 01.03.2019 | 05.09.2019 12.04.2021 Work Completed on 12.04.2021 
20 [Repair works in Gow PHCScgehauiShivamogen 012 0.09 16.12.2020 | 31.03.2021 15.04.2021 Work Completed on 15.04.2021 
21 [Repair works in Govt Tamil School BH 0.10 0.09 16.12.2020 | 31.03.2021 18.04.2021 Work Completed on 18.04.2021 
Road.Shivamogpa ; ; 
Sub Total -A | Ee RET RUN 
- Ww | RE. ಗ 
J Nine of the work Oo Work Order Completion) Probable date 0; pS 8 Preset statis p “, 
4 p ids per A ¥ completion T5 ಸ್ಯಬಷು ಸಂಟ 4 
K BY: contract |x Smeg “4 ¥ 
1 [mart Road from Ashoka Circle to Alkola Circle 24.03.2018 | 23.02.2019 30.09.2021 Work In Progress 
Development of Smart road in package 1, Area 
2 Jbouwcen BH road Savalanga Road, Kuvempu road, in | gg 57 8109 02.02.2019 | 02.08.2020 31-03-2022 Work In Progress 
| I City. 
Fy ——————————— 
Area bevween Jail Road - Kuvempu Road: Savalanga 
3 1-100 Ring Road and Canal Front Road- 66.61 6156 18.02.2019 | 17082020 31-03-2022 Work In Progress 
ackage 2a 
[Area between Jail Road - Kuvempu Road - Sagara 
4 [Road -Canal Front Road: Package 2b 100.07 | 9588 12022019 | 11.08.2020 31-03-2022 Work In Progress 
Area between Savalanga Road - 100° Ring Road - H 
5 JBalaraj Urs Road- Package 3a 58.22 54.89 18022019 | 17082020 31-05-2022 Work In Progress 
[Area between Savalanga Road - Balaraj Urs Road - 
6 [River Front Road - BH Road - Package 3b 94.96 89.95 18.02.2019 | 17.08.2020 30-04-2022 Work In Progress 


Last Mile conncctivity using Cycle track and Footpath NS 
7 |: Development of Inner Ring Road from Laxmi talkies | 009 8421 14.08.2019 | 16.02.2021 31-03-2022 Work In Progress 
junction to NT Road (7.5 km) , 
8 |Pevelopmentof Heritage Walk / Village 15.60. 1291 14.08.2019 | 13.07.2020 31-12-2021 Work In Progress 
Package-5 Redevelopment of Conservancy lanes In 
Bapuji Nagar, Basavana gudi 2 i areas 
9 |Bapuji Nagar, Basavana gudi and Durg gudi areas in | 1209 960 20.12.2019 | 30.11.2020 30-11-2021 Work in Progress 
Shivamogga City. 
10 Improvement of hole bus Stop 0.75 0.68 18.02.2019 18.08.2019 30-11-2021 Work In Progress 
11 (Cal Redevelopment-Phase-1 (Rs.11.00 Cr) 11.71 10.59 18122018 | 25.11.2019 30-09-2021 Work in Progress 
Riverfront Development Infrastructure worl 
12 ರೀರೆಂುan bridge, River front promenade, otc: North| 13909 | 30322 14.08.2019 | 16.08.2021 30-06-2022. Work In Progress 
Centralized Architecture (DC.DR setup by MSI at 
ಮ, , Work takenup | Work takenup | Work takenup by ಮ 
13 |KMDS-SDC) 1150 12.20 re” | okie Mis Work In Progress 
Development of Physical Infrastructure( interiors, 
AC, and others) for setting up of 2 
14 {IVAG, and others) for setting up of Command and 3.10 2.56 21.12.2018 | 20.06.2019 30-08-2021 Work In Progress 
[control centre 
Wildlife interpretation centre with science park - 
15 [(Turnkey) 10.00 858 31-12-2019 | 30.06.2021 30-06-2022 Workin Progress 
Conservation of Heritage Building - Govt School 
adjacent to Karnataka Sanga and other buildings 
16 [edacent to Karnataka Sanga and other buildings 5.00 3.58 30-12-2019 | 30.06.2021 18-07-2022 Work In Progress 
(Turnkey) 
Conservation of Heritage Building - Corporation Main | 
17 [Building (Turn Key) 3.00 200 30-12-2019 | 30062021 28-11-2022 Work In Progress 
18 [Restoration and Adaptive Re use of Shivappa Nayaka | 155% 11.68 29-11-2019 | 29112020 31-03-2022 Work In Progress 
palace Precinct (DBOMT basis-Turnkey project) 
Providing Smart Bus Shelters & E- Toilet for PAN city 
19 |(61 nos) 18.50 1080 10.03.2020 | 09.12.2020 31-12-2021 Work In Progress 
Development of Corporation Park (Park 17) in 7] 
20 [Shivamogga City 4.40 440 09.03.2020 | 12022021 31-12-2021 Work In Progress 
21 [Construction of MLCP with commercial complex 30.00 22.05 06.03.2020 | 31082021 21-05-2022 Work In Progress 
22 (STeec Artin the selected lacations across the city 1.00 0.52 29.06.2020 | 28.10.2020 31-10-2021 Work in Progress 
23 [Modern Police information) Tourism kiosk 5,00 121 19.06.2020 | 18.12.2020 30-09-2021 Work In Progress 
Construction of HAWKERS ZONE with taxif auc [Work Orler Issued on 01.07.2020. Work yet u 
24 stand (Integrated bus teminal} 15.93 12.41 01.07.2020 31.11.2021 31-03-2022 be started. SUDA Approval for landuse change 
H is awaited 
Appointment of Sysytem Integrator for “ 
25 |(mplementation of ICCC andl other ICT interventions | 5066 4183 25082020 | 15052021 49-11-2020 [YO ssvcdon 25.082020Survey work Under 
for Shivamogga Smart City Progress 
Improvement and Beautification of Private Bus 
26 [Terminal 7.00 5.47 16.09.2020 10.09.2021 06-09-2021 Work Under Progress 
ಮ ee i Projet takenup under Advisory 15 guidlines 
27 {Balance workin the First floor of Super specialty 4.50 450 24.09.2020 15.06.2021 02-12-2021 af SCM, MoH8UA Mol signed ith SIMS on 
hospital of SIMS 24092020 
28 [Yoga Bhavana and other amenities 490 | 3482 09.11.2020 | 30.06.2021 31-12-2021 [Work ander Progress 
29 MA Urbanization at selected Places in Shivamogga | > g2 246 22.10.2020 | 30.07.2021 30.09.2021 Work in Progress 
ity 
30 [Public Bike Sharing(319 cr SEM+ 12405 PPP). 318 | 309 ECE EET 30112051 [Work Under Progress 
31 [Development of park near Country Club 3.7 370 | 1008202 | 31072022 41.07.2022 LOA issued on 10.08.2024 
Sub Total -B | 892.78 [786.668 _ ] 
IH. Tendering Stage 
SLNo.| Name ofthe worl ಸ್‌ scp List | Tender cist fork order date] EStdAte oFPId |. ig oftender cals Present Status 
- work . | Tende subntisbion : 
Procurement of Automatic Nucleic Acid Extractor 4c | N KW Tender lssued.Opening of Technical Bid is 
3 035 08.2021 - 
[(RNS/DNA) for VDL Shivamogga 0435 | 708202 | | on 15.09.2021 
OS Sub Toal-C 035 035 ನ ] - 
ಮ _ IV. DPR Stage /FR Stage __ ಮ 
7 7 - -— 
| SLNo.  ", Nameofthe work ScP cost | DPR cos | PPR Approved | Tontative ನ | present Status 
7 
2 Rxisting Sports facility unzracatie H 'ey to he . N 
i Nehru Stadium Existing Sports facility upgradation | 1300 | 1300 | Ne WM | NA | Po he retendered. Final DPR under Preparation 
Approved 
[ _ 1 1 _ — __ 
iDevelopment of Sports Facility at Sahyadri College I tovtbe 
2 [Limitsof Kuvompu University, Shivanoggn under | 2000 { 2000 | NA DPR under Preparation 
| approved 
Khelo India Oo I ಮ ಮ _— 
| 3 Raising of of Chock Weir across Tunga River 2310 | | DPR under Preparation 


Il. Ongoing Stage 


ke 
Ts mmm: 


Kl Name ofthe Work, re 4 


RE Ln pe 


Mies 
[ 


ky : & | Work rder 
Wo Chsr ~ da 


Conversion of normal street light to 
1 system 


LED street light 


44.42 


03.06.2020 


12.06.2020 


2 {Public Bike Sharing(3.19 cr SCM+1.24 cr PPP} 


5 


Buildings On Net Metering basis 


Sub Total- Rox: 


™ Name fr work 
ES Ted 8 ae 


Design Supply, Installation Commissioning, 
Operations and Maintenance of Solar Photovoltaic 
Systems on Pump House & Roof Tops of Govt. 


0 


ನ್‌ 


0.00 


0.00 


1.24 | 05.12.2020 


30.11.2021 


[mi Furi Sub Total A Wonk aa ina] Fi 0.00 POE AOI? pCR SERA] Ab nl; ese aig ut] AMT Fi A ACTA NSS 


+ 
4 

x Provibie date of, ea Present Stati xt poe 

ion Py 


26.07.2021 Work Under Progress 


ಇವಾ ವಾ್‌ — — é 

a - OEE ಬ 
4 Cre . Present Status 3 
os ಗೊ Tis 7 


20.03.2021 


[Solar on Canal top {Thunga hi 
- Sub Totai-C - 


ಖಾರಾ 


th tevct canal 


Ndine of thi Work ವಃ ಸ್‌ 
4 ye 


EY ಎ 


Project Dropped 


Under tender Stage 


Sub Total 
‘Total PPP (A+B+C+D). 


ರ್‌ 
FR Approva 
Date “” 


FA 
Present Status” 


“1185.76 


. Tumakury Sniart City Limited + 4 


2» ns» SCM Project, yi 


si. x Actual Date of {. 


ಮ - | 
| Naune of the Project ” “| .ScP cost |; WoCost | pe 
No. Projec » Cost |: WOCost, . Completidn. 
1 |redgeng. Desilting, Lining, Restoration & Reclamation Works of Physical Progpess 


0.39 0.389 Work enstrusted to KRDL. Work is completed. 
- Work completion date:10.12.2017 


Upstream Feeder Channels 


Physical Progress 
2 [Construction of Smart e-Toilets 0.17 0.175 21.0.2017 27.02.2018 27.02.2018 [Project Completed & inaugurated on 02-03-2018. 
[Work completion date:27.02.2018 


Physical Progress 
3 [Intermediate Para transit Stands (Auto Stands} 2 No's 0.04 0.038 15.06.2018 25.08.2018 25.08.2018 |Work is compteted. 
Work completion date:25.08.2018 


: Physical Progress 
4 [Tree Plantation Under HT Line 05s | 0.407 09.03.2018 09.09.2018 | 09-09-2018 {Work is completed. 
[Work completion date:09.09.2018 


Physical Progress 
5 Redevelopment of Stddaganga Bus Shelter 0.08 0.068 22.06.2018 | 22.09.2018 | 22-09-2018 JWorkis completed. 

Work completion date:22-09-2018 
Physical Progress 

6 smart Park- Tumakuru University Park- (Civil) 0.62 0.617 08.11.2017 | 07.07.2018 | 30-09-2018 |Workis completed. 

Work completion date:30.09.2018 
Physical Progress 


Contribution towards improvement of Water Supply Scheme 


7 [Gander AMRIT) 14.00 1400 Fund Transferred to KUWS&DIB under AMRUT {york 1s completed 
lack cacslation d-ea20.00 2010 
R Physical Progress 
g [Development of Nursery for afforestation and green buffer zones] 4g 0496 Work enstrusted to Forest Dopt. eae ample. 


lat Amanikere 
Work completed 


Physical Progress 
9 [Smart lounges & Information Kiosks at Amanikare Lake hasin 0.29 0.30 11.10.2017 10.09.2018 01.09.2018 |Work is completed. 
Work has been completed on 01.09.2018 


Physical Progress 
10 [Construction of Toler Block at NCC Campus 0.14 0.103 15.06.2018 26.10.2018 30.11.2018 |Workis completed. 
§ Work Completed date 30.11.2018 


R ನ | Physical Progress 
ix |ORW centraliged OfF-Cirid Solar Power Plant wich LED based 0.40 0.316 08.06.2018 11.08.2018 24.11.2018 [Work is completed. 


Solar street lighting system Work Completed date 24 11.2018 
Physical Progress 

12 Jproviding Toilet Block at PU College 0.14 0.101 11.06.2018 20.10.2018 24.11.2018 [Work is completed. 

Work Completed date 24.11.2038 
Work completion date: April 2017 


13 [Apportiomnent towards GIS Software with KUIDFC 0.60 [XT] Project is implemented by KUID 


Pedestrian Environment Improvenent & Public Place making at Work of path way 2 Completed. Path way 7 is 
14 |S - P ೪ ಲರ ಉಸಳಿ 240 187 22.01.2018 24.11.2018 05.01.2018 [redisgned as separate project. 


Govt. PU College Precinct [Work Completed date 05.01.2019 


IA project funded by TUDA takcn-up under 
15 jClearance of 05 nalas of Amanikere 0.24 0.183 19.07.2018 18.12.2018 01.01.2019 convergence flearance of Naalas is completed 
Work Completed date 04.01.2019 


16 [Installation of Sanitary Napkin Dispenser & Incinerator (at 0008 0008 27122018 16012016 16012018 [installed 
empress tigh school/ PU colle) K 
Physical Progress 
1 V4 Solar aic (SP ystem at GOVT. - Ww i C1 9 
17 ‘50 KW-of-Grid Solar Photo Voltaic (SPY) System at GOVT.PU 073 0.658 13072018 22012019 | 22012019 |¥orkis completed on 22012019 
college [ORM 15 in progress. Hence payment will be made 


l for O&M period. 
Work order issued on 24.01.2019 
18 [Smart Lounges - Furniture part 0.14 0.11 24.01.2019 23.02.2019 10 02.2019 [Physical Progress 

) Work is completed 

Entrusted work to forest Dept. 
Work Completed on 03.12.2018 
Work Order Issued on: 22.10.2018 
20 [Smart Parking at MG Road Conservencies - Civil Part 0.40 0.33 22.10.2018 04.03.2019 04.03.2019 [Duration of Project: 4 months 
Work Completed on 04.03.2019 
Work order issued on :28-12-2018 
Work Completed on 07.06.2019 
Work order issued on :28-12-2018 
Work Completed on 07.06.2019. 


1 | 
19 [Pla ntation around Amanmkere ake 0.64 0.64 Work enstrusted to Forest Dept. 


21 [Smart Parking at M.G Road Conservancies -IT Part 0.16 0.13 28.12.2018 07.06.2019 07.06.2019 


22 {Upparahatl Flyover Under Space Development 0.43 0.38 28.12.2018 04.07 2019 07.06 2020 


Work Order Issue Date: 07-08-2018 
Duration of Project: 3 Months (5 years 0 & M) 

23 [Plantation on Medians 0.90 0.849 07.08.2018 06.11.2018 05.11.2018 [Planting of hedges on major roads such as Kotitopu 
I - road, Amanikere Road.Shectihalli main road, 
Kunigat Main Road, BI Road has heen completed. 


Interior works for Integrated City Management Command & Work order issued an 06.03.2019 
24 JConrol Centre in Town Hall Building 1n Tumakorn 0.42 0.368 06.03.2019 06.05.2019 29072019 [ork completed an 29.07.2019 
Wi ರಾ K Work order issued on :14-12-2018 
25 [Selection of Agency for Operation and Mavnronance of Smart 096 ೧89 14122018 | 14042013 | 14042019 |WorkCompleted on 22082019 
Lounge at Amantkeere - FF Part [Work comploted 
lL Ll _— JOM is gomg on _— — 
i Work Order Issuc Date: 15.10 2018 
[Duration vf Project: 2 months 
Supply, nscatlation of Litor hins, roller containers and sgn | , _ RK 14012019 | nstalled 48 ins in various locations. 
26 [pad 9.37 0.32 15.10.2018 15012019 OO ject is short closed as the identiticd locations 
will be under construction of Smart Road & road 
[shoulder improvement project 
_ __ 
T » Work Order issued on 02.07.2019 
27 ‘Supply of UAV systems (Drone Procmement) 0.25 0.25 02072019 | 28082009 | 22082019 WorkOrde issued on 
27 Jupply ( } | > prone Supplied on 22.08.2019 


), 2 
Ld Work Order Issue Date: 15-06-2018 
28 [Sports facility Centor at PU College 0.41 0.372 15.06.2018 | 22082019 | 22082019 [rk Completed on 2.082019 
* Work Order Issued on ; 23.11.2018 
Work Completed on 15.08.2019 
29 [Integrated City Management Control Centre (ICMCC) 59.25 4716 23.11.2018 | 23.11.2019 15.08.2019 [Hardware related to ICMCC has already delivered. 
[ATCS implemented in One junction. Civil work for 
lceTv. Signanilling and VMS completed. 
stblishemont and Operation of Teacher resource center and [Work Order issued on 13.05.2019 ರಾ 
- 16 13.05.2019 | 03.10.2019 | 22082019 
30 [eudenc resource center in Tumakuru City 0-23 01 Work Complcted on 22.08.2019 
Work order issued on 04.01.2019 
31 [Digital Library Solution 1.63 171 04.01.2019 | 19082019 | 28082019 [Work Completed on 28.08.2019 
| Implementation Completed. 
T | 
'sclcction of Agency for Establishment of Smart Classrooms at Work Order issued on 22.07.2019. 
3 . 0.70 22.07.2019 | 31082019 | 31082019 
32 J iigraron: Govt. Schools Colleges of Tumakuru. 0.65 Work Completed on 31.08.2019 
i Dial Dy R Work order issued on 24.01.2019 
33 [Signage & Legibility- Digital Display Boards (at 3 locations) 100 0.486 24012019 | 39032019 | 03992019 | ork Completed on 03092019 
Selection of Agency for establishment of digital classrooms; ICT Work KW | 
| A K ' order issucd 05.03.2019 
34 [5h ಸ language tahs at Gowt, College and schools of Tamakuru, | 2.35 225 05.03.2019 | 15.09.2019 15092019 {rk Completion ou 15092019 
ಸ NS NN 2a. 7 nr [Work order issued 06.08.2019 
35 [Construction of Skill Development Centre for NCC Cadets 2 0.327 06.03.2019 | 11.10.2019 11102019 pork Completion on 11.10.2019 
- R ು ೨೨ 0 [Work order issued 06.01.2020 
36 [tring Simulator for NCC Building - IT Part 011 06.01.2020 | 18052020 18052020 [pork Completion on 18.05.2020 _ 
Supply, Installation of Furniture & Electrical work of DINC for Work order issued 02.08.2019 
37 [pHc -Tumakuru. 0.13 0.13 02082019 | 01092019 | 31082019 |; Completion on 31.08.2019 
R Work order issued on 17.01.2019 
38 \Development of Smart Bus Shelter “Phase 1 (5 Locations} 0.44 0.38 17.91.2019 15.08.2019 15082019 [gry Completed 15082015 
[Supply and installation of Smart Pales at different places in Work Order issued on 22.07.2019. 
39 [pp 1.02 103 22.07.2019 | 21.10.2019 25102019 [Cn eted on 25102019 
Work order issued on 22.07.2019 
40 Science Thome Park at Amanikere Lake 0.49 0.39 22.07.2019 | 16.11.2019 1611209 | pleted on 16112019 
Procurement and Installation of 5 no of outdoor Gym equipment _ Work order issued on 22.07.2019 
. 0.32 22072019 | 16.11.2019 16.11.2019 
$1 [gp childern play equipments at different locations in Tumakuru 0.81 Completed on 16 11.2019 
i 
T 
IWork enstrusted to Horticulture Department. 
42 IDevetonment of Parks - TCC Premises 0175 | 31082019 | 30412019 | 30.31.2019 [Workorder issued on 31.03.2019 
I Work completed on 12.12.2019 
—l 
H Hl 
| Work enstrusted to Horticulture Department. 
43 [Development of Parks- Siddaruineshwa Extension park 0.199 04.09.2019 | 04122019 12.12 2019 |Work order issued on 04.09.2019 
} [Work completed on 12.12.2019 
0.75 
Work enstrusted to Horticulture Department. 
44 |Developinent of Parks- Septhagiri Nagar park 0.178 04.09.2019 | 04.12.2019 12.12.2019 [Work order issued on 04.09.2019 
[Work completed on 12.12.2019 
Work enstrusted to Horticulture Department. 
45 Development of Parks- 1 PWD park 0.195 21.10.2019 | 20012020 12.12.2019 [work order issued on 21.10.2019 
i Work completed on 12.12.2019 
1 | 
j |Work order issucd 28 02.2019 
46 ligal Nerve ntre 427 4.27 28.02.2019 19.10.2019 19.10.2019 Physicatly work is completed, 
1 IPresently. DING is under O&M. 
Work order issued 01 10.07.2019 
97 [Development of Parks- Kuvempu Nagar - Ward N21 0.39 0.34 10072019 | 09102019 [york compteted ou 01032020 
R ಎ y Work order issued on 10.07.2019 
18 [Development or Parks - SS Puram - Ward No:25) 0.31 0.29 10.07.2019 | 09.10.2019 [york completed 96 01.03.2020 
[Work order issued on 10.07.2019 
9 rl [| Parks - la a - 2 . .04., .. 2 9 03. ಲ 341° 
19 [Development of Parks - Adarsh Nagar - Ward No:20 0.91 0.74 10072019 | 10102019 | 05032020 [0k Complered on 05.03-2020 
1 Work Order Issue Date: 17.07.2018 
| Class i. »uC ; 
50 jadditianal Class rooms Block at PU College 123 0.888 17072018 | 28002049 | 01032020 1 completed on 91032020 
51 45 293 25062019 | 24092019 | 29 {Work Order issued an 25.06:2019 
i iWork completed on 29.04.2026 
Work order issued on 13.06.2019 
52 edi ara T i - . 4 .06. 2 .2019 202 
(termediate Para Transit Stands - Phase 2 0.05 004 13.06.2019 | 12092019 15.05.2020 [ok Completed on 15.05 2020 
7 - Work Order Issued on 23.11.2018 
53 [Development of Hicld Marshal Cariappa road as Smart road 7.90 4.29 23.11.2018 | 22.11.2019 10062920 J york Complore on 10.06.2020 
Intervention and Additional improvement for 24°7 Water R 
54 | < oi Work Order issued on 24.05.2019 
54 [Supply (SCADA system (KUWS&DB)) - Filling of Hemavathi 18.61 1861 24.05.2019 | 23.05.2020 10.06.2020 [ork Complened or 10.08.2620 
water to Amanikere 
Construction of Boundary Wall and chain link Fencing with MS H N 
| ‘Work order issued on 22.07.2019 
55 [gate and provis ames a 2 . 47 07.2019 . . 
Bue ond provision for cameras & Lighting around Amanikerc 5.00 3.4 22.07.2019 | 21042020 10.06.2020 {work Compered on 10062020 
R Work Order Issucd on: 23.11.2018 
56 [Rejuvonat grads ಪ . . 11. 11. 2 2 
[Retuvenasdon & Up gradation of Ring Road 68.40 58.96 23112018 | 22.11.2019 25062020 [ork Complctod on 25.06 2020 _ 
57 Locked iiouse Monitoring System (LHMS) 0.25 022 02.06.2020 15.07.2020 17.07. Wor RN 2062020 
R _ _ Work Order Issued on: 20.03.2020 
58 [cy ents y . 4 ೦3. 05. 07. 
[Gm equipincnts procurement For SFC ate Govt PU 0.45 0.42 20.03.2020 | 20.05.2020 20072020 | york Completed on 20.07.2020 
| R py 7 ೧೫೨ Work Order Issued on 04.06.2020 
59 [Furniture f alclass Govt. P1 . . 06. 07. 97.202 
urniture for additional classroom to Govt. PU College 0.04 005 04.06.2020 } 04.07.2020 20072020 [pork Complered on 20.07 2020 
R ಗ ೨೧೦3೨ Work Order Issued on: 12.12.2019 
60 [Dew parks - Amara ಜಂ . 12. . 2207. 
Development of Parks - Amarajyothi Nagar 0.49 0.43 12.12.2019 | 24042020 207.2020 [complet on 22072050 
ನ Work Order Issued on 03.10.2019 
61 [Devel f Parks - Sapthagiri Ext 57 . 10. 04.202 2020 
evelopment of Parks - Sapthagiri Extension 0.5 052 03.10.2019 | 24.04.2020 22072020 [york Compleced on 2207 2020 
K Work Order Issued on 203-10.2019 
62 [Devel Parks - avanagar 55 . 10. 6.04. 04.202 
2 [Developmen oF Parks -lavanagar 0.55 0.55 03.10.2019 16.04.2020 22042000 [pr Complore on 2207200 
Development of parking at 7 conservancies at SS Purazn FORdS in Work Order lssued on 203.09.2019 
63 | 140 130 03.09.2019 3 2.07. 
 rumakuru 1803 2020 22072020 [or completed on 22.07.2020 
Construction of additional classroom > New buidling at Govt. PU 2 407 Work Order Issued on : 19.07.2019 
64 1.00 0.77 19.07.2019 8.07 2020 3.07.2 
college 1307 202 8072020 [ory completed on 2307 2020 
KN _ Work Order issued on : 17.11.2010 
65 [Devel tof Banyan Tree Bouleva 9 . 711. 9. .09 
evelopment of Banyan Tree Boulevard 0.99 0.88 17112018 | 17092019 | 01092020 [yy Compl on 0.092020 
Work ordel issued on 07.02.2019 
66 [inteiligeni Transport System 6.00 4.69 07.02.2019 | 06082019 | 01.09.2020 |Work completed on 01.09.2020 


\Presently under O&M Period. 


೪ 


[work comple: 


R R K - - Workorde Gea or 27085015 
67 |Atfordable Housing at Mariyamma Nagar 10.00 14.01 27042019 | '26102020 | 02092020 [ye C2000 
R R Work order issued on 03.10.2019 >» 
68 [pe arks - Mahalz ayout 0.45 . 3 04.2020 09. 
Development of Parks - Mahalakshmi Layo 5 0.42 93 10.2019 | 20.04 02092020 [0 
SR _ Work order issued on 03.10.2019 
69 ove: F Parks - 0.50 . 10. 20.04.20 0%. 
Development of Parks - Gokul Extension 5 0.45 93102019 | 20042020 | 02092020 [ರ 
Work Order issued on 12.12.2019 
70 e - Phase 3 . 12. 03.2072 05. 
Development of Auto Stands - Phase 0.10 0.08 12122019 | 32032020 | 29052020 [oy co 
| Work Order issued on 30.10.2019 
71 ¥ X PIS arcs 's sta 5 . A » p 05. .l 
Constrcution of 107 PIS bourds at bus stands in tuankur 0.99 0.79 30.10.2019 | 02052020 | 24092020 [TOS 
Work enstrusted to Horticulture Department, 
72 [Development of Parks - Island [02] tree planation at Amanikere | 0.20 0.197 04.09.2019 } 03.03.2020 | 24092020 [Work Order issued on 04.09.2019 
Work completed on 24.09.2020 
- - Work order issued on 27622019. 
73 [smart Road Package -3A (As Ron . 9 04. . 09, 
3 [smart Road Package-3A (Ashoka Road and DC Road) 21.19 19.67 27042019 | 26042020 | 30092020 [a 
| Work Order issued on 14.06.2018 
74 [solid w: 2 (IFC .26 . , 06.2020 ೦9. 
olid Waste Management (IEC) [ 0.14 14062039 | 13062020 | 30092020 | 
75 [Repair work of Prvate Bus Stand (Ward No 14) at Tunakuru 0:26 0.21 20.06.2020 10.11.2020 | 30.12.2020 Work ಪ 
Procurement of Medical and other equipments for RT-PCR [ab 0 [Work Order issued on 17.08.2020 
76 1 A A .. 
at District Hospital for COVID"19 Testig. 08591 | 08591 17082020 | 28102020 | 28102020 |p completed on 28.10.2020 
WO issued on 27.12.2018 
, Work completed on 26.11.2020 
77 e ark at A .. 12. 03. 01. 
Development of Women Theme Park at Uparahalli 0.94 0.68 27122018 | 26032019 | 30012021 [dP ser delay in 
completion of milestones to contractor. 
78 [Procuremenc of IT Hardware to Tamakuru City Corporation 055 055 30.06.2020 | 30122020 Procurement of IT hardware componenis is 
(TCC) for B- Office completed 
Replacement of street lights into LED street lights in Solid Waste Work order issued on 20.06.2020 
7 . . .06. 10. 1 
9 [Managomeat unit at Ajjgondanahall, Tumkur 0.143 O11 20.06.2020 | 10.10.2020 512.2020 [ork completed on 26.11.2020 
Installation of 02 nos of Borewells and pumps in Solid Waste | Work order issued on 20.06.2020 
80 .. , .06.. 10. 12. 
Management unitat Ajjagondanahali, Tumkur 0.150 0.11 20.06.2020 | 10.10.2020 | 15122020 | ry completed on 26.11.2020 
| Work ordor issued on 25.08.2020 
81 Purcha .5 a Tr: Ke .. .08.2 24. 30.12.2 
Purchase of ALS Anibulance to New Traumy Centre 0.540 0.540 25082020 | 24102020 | 30122020 [yor 
| ಮ | Supply Order issued on 05.09.2020 
5 actor a [ } 
82 Supply 0. wractor mounted Boom Sprayer with boom and 0.210 0.210 05.09.2020 05.10.2020 15.12.2020 [Duration : 07 days 
ಸಲಲ6$8೦7ಆ5 ರ 5 Me - Work completed on 26.11.2020 
53 [Revoir works of Anganwad Centers in Tumeur Cry 3 Ne 20.06 2020 | 310322020 | 0220s |orkorder issucd on 20.06.2030 
Corporation limits, Tumakuru Work completed on 18.12.2020 
Development of Two wheeler parking a: FMC Road conservancy 1 _ ಗ 020 [Workordor issued on 21.03.2020 
. .. . 09.2 1 
© [on Stroot Parking Lots 220 0.41 21032020 | 23092020 | 30122020 [py completed on 18.12.2020 
f < 
5 Development of Kumteiah Park in IDSHT layout & Unni ೨ ೦೮ ೨೦ 0.122020 Work order issued on 26.05.2020 
© [krishnan Park on Sadashva Nagar 146 120 26.05.2020 | 20112020 | 30122020 [1 completed on 18.12.2020 
Development of Madhuvana park, Shivakumara Swamiji park & KR 0 12 2020 [Work order issued on 15.05.2020 
. 5.0: 11. 30.12.202 
#6 [Deverayanapatna park in Tumakuru 147 129 15052020 | 10-11-2020 012.2020 ry complered on 18.12.2020 
Installation of CCTV in Solid Waste Managemont Unita p _ Work order issued o 20.06.2020 
87 .. A .06.. 10. 12. 
lajjgondanaballi, Tumkur. 0.154 0-14 20.06.2020 | 10102020 | 30122020 [completed on 18.12.2020 
Construction of Administrative Office at Solid Waste Work order issued on 30.06.2020 
88 A .06.. p. 12. 
[Management unit at Ajjpontanahalli, Tumkur 0.102 0.12 20.06.2020 | 10102020 | 30122020 [Fy complcted on 18.12.2020 
Construction of Macadam Around the inner compound wall in _ , , Work order issued on 22.07.2020 
. . .10. 3 
89 [solid waste management unit at Ajjgondanahall, Tumkur. 0.090 0.08 22072020 | 21102020 0.122020 | ork completed on 18.12.2020 
j Work Order issued on 27112019 
90 [Public Touts - Phas _ | 1501202 _ hy 
LPublic Foilcts - Phase 2 0.74 085 27112019 | 150202 | 1501202 [ 
Utilization of Impounded Water in Tamakuru Amanikere by , 
Work Order issued on 23.04.2019 
Pumping Wator to the E LD Capacity WIP 4. 3.0420 .04.2 01202 
91 Pruning Wave to the Existing SOMLD Capacity WTP in 1378 13.78 23042019 | 23042020 | 13012021 | 
2 Supply of Untforms for Timakuru City Corporation | y [Work Order issued on 13.11.2020 
92 [pourakarmikas 0.11 005 13.11.2020 12122020 12012021 [iy complcted on 12.01.2021 
 [Supply, Installation and Erection of 65 mtr high mast Flag Pole at F j ಮ ೨ Work order issucd on 05.08.2020 
y 2301.2 
3 |p manikore 1060 102 05.08.2020 | 20.10.2020 12022 [py complered on 23.01.2021 
Package - 6. Development of park in Bharathi Nagar (ward Work order 
p eve opn here ೨ , ) lork order issued on 03.08.2020 
94 [no.22) and Sanjeevini nagar, Kyathasandra (Ward n0.33), 0.960 0.77 03082020 | 12022021 | 1202202 | 2 
Fumakuru 
Development of parks at Batavadi (ward no 27), Pragathi NE ೨೨ Work order issued on 26.05,2020 
5 490 . 2605 5.10.2020 | 28.02.2021 ನ 
9S Jbadavane & Yadava nagar ward no 29 in Tumksauru 1490 122 6052020 | 25.10 Work completed on 28.02.2021 
R ರ Nn R 1 ೨೨ 21 04 2021 Work order issued 06.032015 
96 |Energy ttficient Lighting (LED lighting for New extensions) 11.600 6.30 06032019 | 05022020 | 31032021 [S20 
- [creation of Lighting Infrastructure on the Identified dark spol in , . ೨ 5 2051 [Work order issued on 12.08,2020 
. 1.66 202 31.12.2020 | 31032021 
97 [35 wards coming under TC jurisdiction in Fumakury City. 1978 12082020 K Work completed on 31.03.2021 
1 ೨ ೧ ೨ Work order issued on 15.04.2020 
98 [cnucc phiso2 19.14 19.37 15042020 | 14112020 | 30042020 [NN 
Package 8- Development of Nethali Pack Ward No. 21 and other p ಮ 021 WorkOrder issued on 10.09.2020 
99 [nce 4.870 1451 10092020 | 30052021 | 01072021 [op omer 0107 202) 
| 4೨ 30೨ Work order issued on 04.06.2020 
100 {Construction of Compound wall in PU College 1.80 1.34 04062020 | 052 | 010720 | cd 01072027 
Development of park near Panchamulhi Extension Work ordor issued on 07.01.2021 
101 Jantharasanahal bypass (Ward No.2) and Development of Azad | 1510 127 97012021 | 06072021 | 1507202 [022 
Nagar Park i Ashoka Nagar (Ward No.26) 
Development of Street vending cones at Kothithopu roud near ನ . ಎ , [Work order issued on 210.2020 
| 12 [5s cele, Yumakur Phase 1 | 0443 0330 2102020 | 19052021 | 25072021 [ compictcd on 25.07.2021 
Construction of Multi- Diincnsional Auditorium with Library and A , Work order issued on 31.05.2019 
0.00 53 31.05.2019 005.2020 | 10.08.2021 
193 [46 Rooms at Bnpress Govt. High Schocl/PU College 10.09 135 | 3 lWork complex on 10.98.2021 
| chase 4 Development of GSB Park ih ward no. 11, or K | 
(Gangasandra, and Development of paek in werd 0.27. Batawidi | 2g , (8082020 | ozo | woz: Workorder issued on 18.06.2020 
10 1 No, 45/2, Cangotri Nagar Main Road, Near Warrior Bakery, 136 pL WE ” [Work completed o» 17.08.2021 
We RS ah a — i ಎ ಇ —— 
| | ಟು 054 [Work order issued on 10.08.2020 
105 |(Ward no. 25) and Banjara Bhavana in Saraswathipuram zd | 1170 0.95 18082020, | 17012021 | OER [empleo T0020 
go (Ward 20.28) Tumakur SS 
ರ WN f 2x1  |Workorder Issued 07.09.2020 
ioe Shifting of HESCOM HT Tins and uther infrastructure in 0394 ೧7.09.2020 | | 21082021 0202 


PR 


107 


Main Water Harvesting & Afforestation 


23.02.2019 22.11.2019 


i K Work order issued 23.02.2019 
j 25082021 [ry completed on 25.08.2021 


108 


mary Road Package-2 (6 roads « Mandipet Main Road, Mandipet | 
Ista “ad Main Road, North Bus Stand Road{(Gubbi Veeranna 
katamandir Road), South Bus Stand Road{KSRTC Depot Road), 
[Bhagavan Mahaveer Jain Road, FMG Cariappa road) 


32.72 


28.02.2019 


27.02.2020 


Work order issued 28.02.2019 


27.08.2021 [ork completed on 27.08.2021 


109 


1 


[ 


Repair work required for 8 nos of buildings at Primary Heath 
Centre 


; 
i 
I 
} 
| 36.88 
F 


0.86 


0.77 


02.11.2019 


01.05.2020 


Work Order issued on 02.11.2019 


30.08.2021 [ory completed on 30.08.2021 


[pevetopmen works at Vidyanagar Pump House 


0.500 


0.276 


1.2020 


14.05.2021 


Work Order issued on 13.11.2020 


30.08.2021 {york completed on 30.08.2021 


1 


1 


Redevelopment of Ring Road - Phase 2 


52,5 


52.50 


29.05.2019 


28.05.2020 


| Work Order issued on 29.05.2019 

j Work completed on 31.08.2021 

j 'The work order cost is Rs38.47 Cr. However as per 
GMIS, initial days of portal it was insisting that the 
work order cost should be equal to SCM Funding 
Pattern. Therefore, the work order cost is matched 
with SCM Funding Pattern. Hence, Rs.52.50 Cris 


31.08.2021 


reflected in GMIS & MIS now. 
popes J ಮಾ vss 


ka 
ಸ Nine of ine work F 


per 


J ohnpitiona as.! 


೧ರ 
2h IS `ಓ 


+ present Status.” 


ಮ 


ಸ 


‘Smart Road Package-1 (4 Roads - MG, JC. Horpetand 
ivekananda roads. 


27.99 


27.99 


01.02.2019 


31.01.2020 


work order issued 01.02.2019 

Physical Progress: 75% 

IC Road :- Fooipath work isin progress 

IMG Road A Horpete Raod :- Finishing works tn progress in 
both the roads 

Vivekananda Road :- Ducting Completed 

+ Preparation for DBM work is In progress. 

Delay due 0 KUWSDB UGD tine construction, Gas line work 
to be complcted, BESCOM Cable toying work to he complete. 
Delayed due te COVID19 work was stopped. Work in 
pragress nov. 

whe work order cost is Rs.24.08 Cr. However u5 per GMIS, 
initial days of portal it was Insisting that the work order cost 
should Le qual wy SCH Funding Pattern. Therctore, the work 
lorder cos is matched vnth SCM Funding Pattern. Hence, 
Rs.27.99 Cr is reflected in GMIS & MIS now. 


23.11.2021 


Hi 


Smart Road Package-3B{chammundawasheri,Dr. Radha 
Krishana , Betgumba Ruud) 


ismart Road Package-3C (Bl Road) 


j 
H 


49.82 


44.45 


06.03.2021 


05.03.2020 


i 
——— 

i 

I 

i 

i 

| 

i 

{ 

| 

i 

i 

i 

| 

| 


47,72 


41.5 


06.03.2021 


lust (Centralised Data Center at KMDS} 


30 


12.2 


05.03.2020 


work order issucd 06.03.2019 

Physicat progress: 50% 

.. Radhakrishna road work completed. 

-. Belagumba Rood: 

. Ducting and Chamber work completed from 
Tharmrmaiah Hospital 10 NH 04 Road. (Chainage from 
10930 to 14600) and drain work is completed. 

«Construction of Pipe drain completed. 

- Both side Wetmis completed and DBM laid. 

- Roth side Parking andf footpath completed 
- Chainage fram 0+000 to 05930 drain work, ducting 
work and Road 
Fen mation work is In progress 
Reasons fur Delay in completlon of Work: 

a) Encroachment in Chamundeshwari Road. Survey 
was Conducted by Tumkur City Corporation {TCC) and 
site clearance report is yet be Received from TCC. 
lb) Permission by Forest Department for Shifting of 
Yrees 
c) Permissio! 
BESCOM 
4) Detayed due to COVID'19 work was stopped. Work in 
progress now 


30.10.2021 


id Shifting of Elecwica! Utilities by 


Work order issued 06.03.2019 

Physical progress: 45% 

-- DBM Laying for ducting area from Gubbl Gate to 
dramma Chouuy Circle is Completed. 

-. DBM & BC Laying at Caltex Circle & Townhall Circle is 
Comptetcd. 

-- Fooipath work & parklg area development ncarGubbi 
te Circle to 8G Palya is under progress. 

Missing link ducting work in progress 

Drain retrofitting and Saucer drain work in progress. 
-- $5 Circle to Town hall circle finishing work is in 
progress. 

Duco encrochment and non clearance. 

Delayed due to COVID'19 work was stopped. Work in 
progress now 


31.10.2021 


28.05.2020 


Project entrusted to KUIDFC. 


[Shoulder Improvement for Other than Smart Roads 


‘Road linprovemests in ARD area with Under Ground Ducting 
‘and Resurfacing 


| 
i 


108.92 


85.94 


08.03.2019 


is 


07.03.2020 


work order issued on 08.03.2019 
Physical progress: 30% 
-- In CS! Layout, SS Puram. Vinayaka nagar, 
sharadanagar, KR Extention BT work In progress. 
-- In CSI Layaut & SS Puram pavaers laying work In 
progress 

22.08.2021 |-- In Mandipeue area road formation work is In progress. 
- Reasons for delaying work is duc to temporarily work 
was stopped by local pubtlc and representatives. 
ducting work stopped by DC sir and later given 
permission to start work in CSI layout and SS puram 
only and also Due to covid-19 work has been delayed. 
Work in progress 


6 


Drone Survey 


0.856 


09.07.2019 


08.01.2020 


Womorder issued on 0907.2015 

Physical Progress:90% 

31.03.2021 [pp sical survey not completed by ugency. Hence, 
‘emination notice issued 


KS 
Work order issued on 12.06.2019 
Physical Progress : 65% KN 
[- 100% Block work completed- 
= Internal Plastering work com;  “dand externe 
Plastering work is in progress 
City Library .. Ele: ೩ isi 
7 » 2163 25.62 12.06.2019 | 11.06.2020 | 31.10.2021 |“ Electrical work is in progress 


-- False ceiling work is in progress. 

-- Tiles works 15 in progress 

1) Delayed Due to clearance to cut tres from 
Forest Department.. 

2) Delayed due to COVID'19 work was stopped. 
[Work in progress now 


Business Incubation & Innovation Centres 


Work order issued on 31.05.2019 

Physical Progress : 85% 

~ Pathway, culvert and hand railling work 1s in 
progress _ 
Letter issued to contractor, advising “to speed up 
the implementaion of work, otherwise stringent 
action will hav to initiated to terminate the 
contract” 

Proposed to Levy Penalty of Rs 23,42,262 for delay 
in completion of milestones. 


8 [Lake Bank Conservation & Erosion Protection (Amanikere lake} 32.00 25.37 31.05.2019 30.05.2020 30.08.2021 


Work Order issued on 04.07.2019. - 
9 Skill on wheels ° 0.32 0.32 03.08.2019 03.08.2019 31.08.2021 Procurement of 1 vehicles from KSRTCis 
completed. And Bus will be delivered in a week. 


Work order issued on 22.07.2019 by the Health & 
Family welfare department. 
Physical Progress 40% 


'Yrauma Centre - 1st floor slab concrete completed 
§ -- 2nd floor slab & column work 1s in progress 
19 [Development and improvement of Medical Facilities in city 56.00 #143 22072019 | 21102020 | 30092071 |” inishing work for basement & ground floor wor 
merged with Trauma Centre) > isin progres 
1) Due to clearance to cut trees from Forest 
Department. 
2) Delayed duc to COVID"19 work was stopped. 
Work Order issued on 03.10.2019 
' Physical Work : 20% 
Footing & Colunn work is in progress. 
11 Integrated Bus Terminal Redevelopment 100.00 86.56 03.10.2019 02.10.2021 16.01.2022 Delayed due to tree cutting and Shifung of 
Electrical utilities. 
K . [And due to COVID'19 work was stopped. Work in 
progress 


Work order issued on 11.09.2019 
Physical Work: 75% 
Outof8 viewer gallary, 6 are completed and other 
2 aro in progress 

- - VIP, Admin block and PHI Gallary work is in 
Complex at MG Stadium " 53.00 5464 11092019 | 10.09.2020 30.09.2021 [progress 
Sports complex finishing work is in progress 
Delayed due to tree cutting of trees by forest 
department. 
[And due to COVID’19 work was stopped Work in 
progress now 


12 [Construction of Spor 


Work Order issued on 25 10.2019 
Physical Progress : 95% 

Painting and water proufing work is in progress 
Delayed die to COVIN19 work was stopped. 


13 [Construction additional classrooms on existing old building 2.50 2.39 25.10.2019 06.11.2020 30.08.2021 


IWork Order Issued on 27.12.2019 
Physical work : 85 % 
‘Tunnel work completed 
- Yoga retreat platform work in progress. 

02 notices issued to contractor vide dated 
14 [Construction of Tunnel walking and Yoga retreat in Amanikere 4.00 1.67 27.12.2019 19.07.2020 31.08.2021 02.06.2021 & 12.07.2021 stating that the remaining 
work has to be completed with in 25.07.2021 
otherwise action will be initiated as per contractual 
noms. 
Due to COVID'19 and other allied works at 
lAmanikere delayed the progress. 


Work order issued on 24.01.2020 


K Work is delayed due to: 
Redevelopment of Bus Shelters at different locations in 


15 |. § 0.29 0.23 " 2401.2020 24.06.2020 24.06 2021 "Fhe existing kus shelter contractor (PPPy rised 
Tumakuru objection to proceed the work. Hence, work is shor 
closed. 


Work order issued on 04.06.2020 


16 [Construction of Toilet block at Govt. PU College Premises 0.69 0.57 04.06.2020 31.07.2021 30.08.2021 [Delayed due to COVIN'19 work was stoppedl. 
Work in progress 


[ T § ” _ - Work oider issued on 28.05.2020 
_ Footing work for pavilion and gallery conpleted, 
28.02.2021 30.09.2021. [column raise in progress, Kabbaddi, kho kho court 

Formation work, Retuining wall work is in propress. 
| Delayed due to COVED 19, Work in progress how 


17 [Development of Sports Arena at PU College 3.50 432 28.05.2020 


! 

j iWork order 19sued on 01.06.2020 

30.08.2021 ation of Shops and Pliform work completed, 
” ifng work 1s in progress 


18 JAmanikere Urban Hath | 1.73 1.57 


} 
f 
| 
\ 


t— — - 
R I I Work order issued on 06.05.2020 
physical Progress : 20% 
| 19 [Construction of Building for ICMCE 7.58 1136 06.05.2020 | 05052021 | 22092021 |” 1stfloor roof slab completed _ 
~ -- znd floor Column shuttering and reinforcement 
work in progress 
-. sult floor block work isin progress 
Providing Printing, Framing, Installation of way finding signal Work Order ssued on 07.06.2020 
20 Providing Printing, mg Vn: Y finding signage 0.74 0.53 07.08.2020 | 04.11.2020 31.08.2021 {Foundation work in progress. 
‘You Are Here” signage Board in Tumakuru. rahe at AR 
lrabrication of frame work is completed. 
— [Work order issued on 05.08.2020 
.- Out of 11 locations. 8 locations (identified & 
21 [Construction of Anganawadi centers in Tumakur Cicy 2260 21 95082020 | 0402202: | 30082021 {Even fromwomen & child wiefare dept Jare 
Corporation limits, Tumakuru, (Phase « 1) Finishing stage. Remainig 3 locations are not 
available. Hence, with ths B locations work will be 
completed. 
mirastructure correction in the existing lighting system itt 2 0 [Work Order issued on 03.09.2020 
22 rumakure 2.990 WM 2.58 03.09.2020 02.01.2021 30.09.2021 Work » PrOBTe5S. 
ON , | a Work Order issued on 10.09.2020 
23 [Supply & instalation of Lake Amenittes atong with allicd works | {06g 0.860 10.09.2020 | 14062021 | 30082021 [Procurement of Benches und childern cqup & Other 
at Amanikere Tumakuru urement ¢ es k 
JAminities for installation is under progress. 
suedon 031. 
24 [bevetoprment of SS Circe (Ward No.19), Tumakuru. 0152 | 0596 -- -- -- Loa issued on 03.11.2020 
Land issue. 
Work order issued on 01.12.2020 
Work in progress 
[rhe work order cost is Rs. 0.594 Cr. However a5 pet 
procurement and Installation of Furniture for PU College ೩0220 lGMis, initial days of portal it was insisting that the 
2 [ncuding Additional Classroom, Tumakuru 1.000 1.000 04.02.2021 | 03.04.2021 | 31082021 [ory order cost should be equal to SCM Funding 
Pattern. Therefore, the work order cost is matched 
with SCM Funding Pauern. Hence, Rs.1.00 Cr is 
reflected in GMIS & MIS now. 
Package -7 Selection of System Integrator for tnstallation , ; y 
26 [commissioning and operation of Smart Infrastructure at selected} 3.160 3.23 04.12.2020 | 05.05.2021 31.08.2021 |Workorder issued 00 04.122020 
k K Work in progress - 
parks in Tumakury *1T components ! 
jr F 
Foriding Insatlation & Commissioning of Garden light poles F Work order ssued on 13.12.2020 
27 [jong the bund of Amanikere. Tumakuru 2800 1930 13122020 | 31032021 | 31102021 [ry progress 
3 [Fiting of Hemavathi water from Gaugasandra tank to o Maratir 605 0 | 2322020 | en | eizoe Workorder issued on 23.12.2020 
tank Earth work for housig chamber in progress. 
5 Devciopmant of Model Anganmcadi Centres ot Dibbur & Other 390 02s | 2208202 | 30092021 |Morkorder ssied ou 302202) 
bocations in Tumakuru - Phase W super structure work isin progress 
— 531505 
30 [unction improvement to DC Office Circte in Tumakuru 1.79 145 25.01.2021 | 24.05.2021 30.09.2021 |Workorder issucd on 12.01,2021 
Workis in progress. 
Development of Street vending zones at Kothithopu road near Work order issued on 09.02.2021 
31 e op g wopu roa 0.830 0.64 09.02.2021 08.08.2021 31.08.2021 |-- Desilting work completed 
ISS circle, Tumakuru - Phase Il 
Earth work for cable work completed 
Work order issucd on 09.02.2021 
32 [construction of Vending Zones at Mariyamma Nagar, Tumakuru | 2.590 205 09.02.2021 | 08.08.2021 31.08.2021 |E+"th work completed for foundation ಸ 
Footing. Reinforcement and Shutiering work i 
_} progress. 
Work order sued on 09.02.2021 
earth work excavation for boundary SSM is 
Construction of Vending Zones at jaya Nagar Bus stop, 1 2 compteted. 
Shettihalt, Tumakuru 1010 0.805 09.02.2021 | 08.08.2021 | 30082021 [cy filling work completed 
Grill work completed. Fabrication work is in 
H progress 
R R - _ Work ardor issued on 09.0220 
34 (Consuwuction of Vending Zones at Dhubi Ghat. Asholmagar, 2.700 0.87 09.02.2021 | 08082021 | 31082021 [Compound wall block work completed. 
ssi for platform work is In prORTeSS. 
35 [construction of nus Shelters at 15 locations in Tumakuru 2150 1969 | oauszo2 | 17082021 | 079202 [Workorder issucd on 08.03.2021 
Earth work is in progress 
Devetopment of Fines Theme Park at Kasaba (Ward no - 3} 0.78 0.650 05.05.2021 04.09.2021 04.09.2021 [WorkOrder issued on 05.05.2021 
| Cleaning an dermacsation work is in progress 
storm Water Drains - Construction of Diversion Drain for Work order issued on 04.06.2021 
37 ] . 06. .10. 10. 
sewage/Sullage water entering at northern side ofamanikere. | 5 4230 | 04062021 | 14102021 | 14102021 [py Concrete workisin progress 
[Solid Waste Management - - Work order issued on 0406,2021 
8 t § R R , 06. 10,202 
38 [construction of Land fill at Ajjagondanahalli Dumping site 349 9 04.06.2021 1 1410202 | 14102021 | rion workis in progress. 
UT bToai-s ಮ “Too ose p p 
Tf. Tendering Stage 
EE Fe a [yn Mi - ವ 
ಲ ಖ್‌ Ke ೨ p rBid| “No. oftender! - 
ere: caSName ofthe ork” 0, mt |fscPcoa | Wocost'} Tender pate [St Date 0 P 
No ಗ ಗಾಗ ಅನ್ನ [ನ Co | ಸಂರ | "submission. | calls =| ಗಾತಂಗಕನ ಟನ 
Sofid Waste Management - ” | RN 
1 Remediation of open dump and cycling of space at 240 3.16 23.08.2021 | 06.09.2021 216 call [Retendered on 23.08.2021 Last date of bit 
ajjadongadanahalli dumping site -Bio Mining subunission is 06.09.2021 
Project is dropped at Tender Stage. HPSC in its 20th 
2 [smart Energy Meetering 1251 1751 § _ K Meeting held on 29.11.2019, approved to drop the 
project Therefore, MoHUA has been requested 10 
move project to Archieve Section. 
Project is dropped at Tender stage. HPSC in its 
3 [Development of Water taller 10.00 6.99 K K _ 22nd Meeting hetd on 19.02.2020, i was approved 
to drop the project. Therefore, MoHUA has been 
requested 10 move projcet to Archieve Sectiun. 
Sub Tora 2331 ENT 
W, DPR{ER Stage 
DPR approval | Tentative Date 
Name of the work sc Cost | WoC 
K ೦51 ‘ost date of Tendering Present Status 
RIL 
Tu RT 000] 000 NG ಇ 
TOTAL SEM (ABCD) seis [2528728 p 


. RR) 
PUBLIC-PRIVATE PARTNERSHIP (PPP) Project »- 
k Completed Projects 
‘sk - NE sce cost | work | workoraet |, Dateot Actucl date of 
Ns Name of the work brs dats: | Completion as | #ctUal dato o 
i . - SS ' per contract | SPP 
Ni 
Sub Total-A EN ES NCES ” 
il. Ongoing Satge 

sh scP cost | Work Date of, : 
ne |, | | y ‘Completion'as, | 


oy 


“par contract: 


PPP project taken up by GAIL. 

Scope of Work includes 1800 inch dia. of pipeline ; 

be laid by the completion date & it also includes 

1 [Piped Natural Gas Supply 90.00 100.00 16.01.2015 15.01.2021 - 32000 Domestic PNG connections at Tumkur. Out 
- lof 32000 domestic PNG connections 21000 PNG 

connections are given. 

Work In Progress. 


Replacement of conventional hghts to LED lights ir 
2 [Street-lighting control system 40.00 74.75 06.01.2020 05.06.2020 31.10.2021 |29 wards completed ont of 35 wards. Replacemen 
lof conventional tights to LED hghts is in progress. 


Stage 1 - 15 building identified. Project cost ks. B51 


crores. 
3 [Roof Top Solar Panels - Govt. Buildings & Industries 54.00 823 27.01.2021 26.01.2023 26.01.2023 |Work order issued on 27.01.2021 

Survey work completed and installation work in 

R PR progress. 
4 [Mule utility Mall with Multi level car parking 22.00 60.00 31.03.2021 -- -- oA Issued on 31.03.2021 
Sub Total - B 20600, | 24298 |, i MANN EN 
ill. Tendering Stage 

sl. RAR SCP cost | Work | [ast Daic or Stal. : EE 
Ne. Name of the work ‘| order | TenderDate | nlslon .  PFegetit Status 


[Retendered with provision of Rs, 2.23 {Inclusive of G5T) as financsal 
assistance (VGF} on 05.07.2021 and last date to submit bids was 

1 [Public Bicycle Sharing 2.00 2.58 05.07.2021 05.08.2021 05.08.2021 

3 bids received. 

Bid under evaluation 


Tendered on 22.06.2021 and last date for submission of bids 1s 
02.08.2021 


3 [Development of Smart Bus Sholter 3.70 5.00 20.01.2021 | 17.02.2021 [02% 
1bid received. 
Bid under evaluation 
- - ಗ ದ | endered on 15.03.2051 and lest date 0 submit Fae 30057077 
4 |mplementation & Maintenance of Floung Soler Plant ar 49.00 98.00 18.02.2021 | 05042021 [Last date extender to 07.07.2021 
Rugudanhalli water tank/reservoir in Fumakur | [render opned or 08527202: 
© Sub Total-C 5470 | 10558 % 
IV. DPR/FR Stage 
sl. Naine of the Work SC Cost | ppp cost | PPRApproval | FR Approval : Present Status 
No. k Date | De [| OO res 
Nil 
sub Tonle Wi ” 0.00 “0.007 T™ TTT 
Foti PPP (A+B+CD) [260.70 | 348.56 We . 


EE ಖು P Borgnine Amar City Limited 


~ SCM Project RT 


}. Completed Projcets 


ಮಾವಾ ಧಾ 
ಮ pl Poets pee ಸಾ ಘಾ 
pd Work Order Datcof Compieton si ಸ AN 
Name ofthc Work p SCP Cost » at ‘| is9e contract ಬೌ Present Status ,. { 
we ಲ pe PS My yy Re ! 
IKAR-BEN-067 
4 [kD Lighting for Vidhan Soudha, Vikas Soudha, MS Building and 205 190 27.05.2020 26.08.2020 26.08.2020 Work Completed 
WY Towers — 4] 
KAR-BEN-076 
2 |covid-19 related Infrastructure works by Health and Family 186 186 23.10.2020 23.11.2020 23.11.2020 Work Completed 
| __ [welfare Department _ ಬ ಈ 
IKAR-BEN-077 ಹಾರ್‌ ಸ 
3 [Provision of High Flow Nasal Cannuta (HFNC) by Directorate of 4.80 27.10.2020 11.11.2020 11.11.2020 Work Completed 
Medical Education £ ೨ p 
[KAR-BEN-078 FE se W 
4 provision of Medical Equipment to Rafi Gandhi Chest Diseases 0.80 0.30, 18112020 01032021 01032021 lork Completed 
H KAR-BEH-O71 
5 1 Health infrastructure for BUM and Bengaluru Urban 11.70 1322 22.01.2021 13.08.2024 13.08.2021 Work Completed 
istrict 
ಕ್‌ pl ಮ. TE eRe Kk TT 
ಬ SubTotal “AMM ES [7 22d ue ii Ws Tilney ser te 
ಗಾಗ TR] 
Eirobabie dateof 


ye 


೫ Fs per'cotraet ze Completion BS 


Pd 
ಗ 3 SCP Cost SA] 7 
ಷಿ Ae _ Ue. py PN 


KAR-BEN-046 | Road (Near Bowring Hospital) - Work Is in Progre: 
1 [Revitalization of hisvoric heant ofthe city - Smart Tender SURE 3531 35.43 01.03.2019 31.05.2020 27.07.2021 2. Kamara} Road from MG Road upto Cormmerclal Street 
Roads Phas A Package 1 and upto SL Johns Church Road. - Work is in Progress. 


— \- - 


1. Utsvor Road {rom Dickenson Road to Kensington 


y p - [Road - workisin Progress 
2 [Revitalization of historic heart of the city - Smart Tender SURE 29.27 2927 27022019 26.02.2020 sooezoar Jo os Pe cal tc kdenrsi usd: 
loads Phase A Package 2 k 
| \ [work is in Progress 
- —— 
1. Infantry Road trom Ali Askar Roas to Safina Plaza 
y comptex (Main Guard Cross Road) - Work isin Progress 
* KAR-BEN OS | \ 2. Central Strcet from M G Road to Shivajinagar Hus Stand 
3 ion of historic heart of the city -Smars Tender SURE| 4923 5326 27.022019 26.05.2020 31072021 {(TYMC)ana upto Ineian Express {Baickundri} junction - 
laoads Phase A Package 3 work to be sturted 
3. Bowring Hosnitat Road frora Main Guard Cross Road to 
| ists Gosha Hospital “Work is in Progress. 
—— A P= 
RR ಲ Milcs oad ron Chau Cleo Cantonmens sn 
4 [Revitalization of historic heant of the ty - Smart Tender SURE 37.04 39.98 05.032019 04.06.2020 24.07.2021 f ಥಲ 
Re 2. kaj Bhavan Road from Minsk Square to Basaveshwara 
i I Circle - Work is in Progress, 
7 Medd Road from Brigade Koad upto Richmond 
Road - Work Cuunpleted 
2. Convent Road from Richmond Road to Residency 
Rvad - Work Complete 
3. Hayes Road from Richmond Road to Residency Rot - 
9 work Completed 
KAR-REN-050 4 
$ Revitalization af historic heart of the city  Sunart Tender SURE; 2901 29.78 01032019 29.02.2020 30042021 |S. WoodStreet from Museum Road to Richmond Koad > 
Roads Phase A Package S [Work Completed 
k ಸ 5. Castle Street from Museum Road to Richmond Road - 
[work Completed 
6. Tat Lane - From Richmond road in castle stice- 
work Compteted 
il 
CARDEN ENN ET 2015 31052020 i Fastarba Koad From Sddshingsisi Credo vo Minsk 
| ». Raja Ram Mohan Roy Read fram Richmond Circle to 
(Fro Hudson Circle “Work Completed 
KAR-BEN-0S2 R i 
7 JRevitstization of storic heart of the cisy » Smart Fender SURE 36.80 3997 91.03.2019 30.06.2020 31.07.2021 |Z. UvelleRoad from MG.Ruad 10 Richmond Circlc- 
Roady Phase A Package 7 Wark Cempletad: [4 
3. Brigade Road from M.G.fad tw War Memonai 
unction - Wark Completed. 
Wi TU suohas Koad: from Kensington Road to Stlos 
i LNNEE (Church Road » Work isin Pronress. 
[) alization of historic heart of the city - Smart Tender SURE 4022 44.29 22.07.2019 21.10.2020 31.10.2021 St John's Church Road (Ncw Bambow Bazar Road tw 


[Roadls Phase B Package 1 [Promenade Road}- 


[Work is in Progress. 
1. Miller's Road Extension (fram Miller's Road | 
I 


inderpass to Haines Circle) - Work ls In Progress 


oAR-BEN-054 2. Cantonment Road (irom Millers Road to teens 
9 [Revitalization of historic heart of the city - Smart Tender SURE 41.67 43.42 07.09.2019 06.11.2020 09.09.2021 Road) - Wark Is in Progress 
lRoats Phase B Package 2 3. HKP Road (from Qucens Road to Russel Market) 


Workis in Progress 


| IS 


1. Jumma Masjid Koad * from Bowring Hospital Road 10 


KAR-BEN-055 [Russel Market - Work is in Progress. 


£0 JRevitalizati f historic heant of the city « Te: SURE 16.22 16.94 20.07.2019 10.2024 23.11. pe 
pa AA ತ TA9ER 94 19.10.2020, 3112021 [2 ChandniChowk Road +icem IKP Road wo Shivall Roud - 
work ls in Progress 
1. Sethu Rao Road {from Mysore Road Junction to 
Road} - Work to he Started (Laying af 90mm dia NP3 
Pipelineis in Progress by BWSSB.) 
[KAR-BEN-056 2. Sethu Rao Cross Road (from lyengar Read to Sethu Rao 
11 fRevitalizatinn of histonc heart of the city - Smart Tender SURE 2810 2937 07.08.2019 06.11.2019 suro20n [Kod Workote Sune ne AON ES 
Reads Phase B Package 4 ipelincis in Progress by 8) 


3. NR Road (from SIP Road function to Cutchery oad - 
Work to be Started, 
4. SIP Road (from KR Market Circle to NR Road juncuon) 


(a - Work to be Started. 


1. Race Course Rnad {from Palut Road to Hare Krishna 
Road) - Work is in progress 
2. Ralbhavan Road (from Millers Roc ion to Al; 
lAskor Road intersection) - Wurkis 1” jess 

3. Palace Road (from Millers Road Inte, .ection ta 
[Basaveshwara C1rcle} - Work is in Progress 


KAR-BEN-057 | 
12 [Revitahzation of historic heart of the city - Smart Tender SURE 46.80 48.92 22.07.2019 21.10 2020 21.97.2021 
Roads Phase B Packagn 5 


1 Avenue Road -trom Mysore Bank Gucle to SJP Road - 


KAR-BEN-058 Work is an Progress 
13 [Revitalization of toric heart of the city - Smart Tender SU 25.26 2730 19.08.2019 18.11.2020 31102021 [ 4 HM sy 
Rn y 2 Rhenius Street - from General &S Thimamaya Road 10 
R eS } 
Langford Road - Work is in Progress 
KAR-BEN-023 
Integrated mobility owards cr eating vibrant destination ಸ y ; yj Po 
1 shivaimagar Bus Terminal Redevelopment (Fermins = Parking ತಕ 382 ಚಂತ ಸ 80a, Werkisti regres 
Structure + Subway} 
KAR-BEN-025 
15 [Protection and Redevelopment ofa Rotanically Varied Parkland 1673 2273 21.03.2020 22.01.2021 03122021 |Workis in Progress 
- Cubbon Park Phase A 
RAR-BEN-065 FA f 
16 [Protection and Redevelapment ofa Botanically Varicd Pat kland 2000 20.88 20.07.2020 19.04.2021 31.22.2024 {orkisin Progrees 
- Cubbon Park - phase B 
KAR-BEN-063 NTE 
17 [Setting up Auditorium block & Geological Rock Gareden at 32.50 34.65 23.11 2020 22.05 2022 22.05.2022 ES CRETE 
Jawaharlal Nehru Planetorium 
KAR-HEN-062 SNE 
18 [Integrated Mobility Hub and Junction Improvement at KR 2000 21.30 14.12.2020 13.9.2021 13.9.2021 Ort EPrORrESS 
Market 
KAR-BEN:073 q Work is in Progress 
19 [Civil Works at Bengaluru Medical College and Research 1190 1172 201.2021 19.05.2021 19082021 £ 


[Work is in Progress 


20 [Provision of Medical Equipments to Kidwai Memorial Institue 685 685 22-12-2020 30.03.2021 31.07.2021 F 
lof Oncology | 
21 |KAR-BEN-069 ಠಿ 2 20.11.2020 19.01.2021 19012021 [Work Completed 
Project Rashmi “Women's Space at Workplace p 28.06 2021 11.08.2021 11.08.2021 Work is in Progress 


[KAR-BEN-080 
22 [Completion of Mini Audtorium, Additional work and Interior 656 498 03-02-2021 02.08.2021 30.09.2021 
work for Department of Women and Child Welfare 


Work is in Progress (Nirmathi Kendra} 


KAR-BEN-084 ps ; ac 
23 [preilol Ml EINER IO ACT 9.24 924 29.01 2021 28.02.2021 30.06.2021 [Workisin Progress 


ಸ EES ಹ 


KAR-BEN-072 f 


24 [Provision of Medical Equipments to Institute of 490 466 29.01.2021 28.02.2021 31.07.2020 [Workisin Progress 
Gastroenterology Sciences and Organ Transplant | 
IKAR-BEN-079 § I I } KN 
25 [Redevelopment of historic conomis Centres - Meat Man ket, 16.80 i689 30.01.2021 29.12.2021 29122021 [Workisin Progress 


LAdiacent to KR Marker { Hl K H 


IKAR-BEN-024 


] 22 2 02.01. kis in Prope 
26 [Redevelopment of historic economic Cenu'es - KR Markel 33.00: 4883 3022021 01202 020120224 | [Works iN romes 
1 
7 
27 [KAR-BEN-083 ಖು 2 p ; 
202 ; : Workisin Progress 
27 [construction of Day Care Centre (Creche) at MS Building | ೧50 053 02022021 01032021 30.06.2021 Workisin Frogross 
KAR-BEN-081 | 
28 Ncw Works for the Institutes of the Department of Women and 280 3.28 403.2021 04.09.2021 04092021 [Workisin Progress ' 
[child Welfare | H ಈ 
KAR-BEN-066 > 
29 [proposal for operation of electric buses feeder service to 5000 50.00 95.02.2021 04೦22022 04022022 [workis in Progress | 
INaimma Miro by BMTC - Fleet Procurement § ಈ I 
KAR-BEN-041 7 I 
3. ] ೦3. 2 23112021 Jworkisin Progres 
30 [crc (ipuagrated carinii ard Copel Cie) _ 11344 118.89 24.03.2021 23.11.2021 11.202 orkis in Progress |] 
ಸ Sub Total -B 807.35 £28 857.431 } 
ill. Tendering Stage 
ನಾ 7 
SUNo.| , A Name of the work SCP Cost | Tender Cast | WorkOrder | Last dateofhid | reender calls Present Status 
2 b date subinission 
KAR BEN-088 } ಸಾ _ 1 Technical bul Opel on 27.07.2021 and Bid Evaluation 
.. [3 1 2021 7,2021 ಈ 
2 [pygital Class Roons ior BBMP Schools snd Coliopes Re NL 30720 Rl] 260720 under progress KE 
KAR-BEN-050 : ನಾ 
Technical bid Oponud on 29.07.2021 4 
3 [Providing Smart Trattic Solubons to Bengaluru Trafic Police a1 7.50 7.50 09.07.2021 28.07.2021 1 chnical bid Opened on 29.07.2021 and Wid 
lunder progress 
[ABD area | l 3 
« _SubTotal-€ 13.50 13.50 ¥ 3 | 
WV. DPR Stage / FR Stage | 
H ಬ ಸ P ಹಾ F ಸ ಸಾ 
$1. No. 2” Name ofthe work SCP Cost DR cose | PPRApproved | Tentative Date of Proscat Status 
pe ಸ ಸರ WON Date . Tendering 
[ KW Nill, ಕ Wy ನ್‌ Ke iN "9 ye; Ke & ಸ. ವ SEAN ನ 
$ Sub Totat-D li 0.00 0.00 - I 
Total SCM (A+B4C4D) 842.06 BEL93.51 0 | 
gn PUBLIC-PRIVATE PARTNERSHIP (PPP) Project 
t Completed Projects 
Te | Work order | Dats of Completion | Actual date of ಸ 
Nini af the crc SCP Cost WO Cost ಕ phos hE Preséiit Status 
W Nill 
ಸ್‌ ್ಥ 
i Sub Total A 0.00 0.00. y 
IE Ongoing Stage er 
| p Work Oriter | Date of Completion | Probable date of | 4 _ 
S.No. - Name ofthe SCP Cost. |- WOCost ಮ phobias ble Present Status 
F £ NEY L sl M RN ಒಂ If ನ 8 ಗ 
1 [mplemencation of Energy Efficreney Measure in Public Lighting 0g Siva i ಸಾ 16062023 [works Progriss 
ystem in Kengoluru under shared saving [rame work | ! 1 
H A Sh Foals [500.00 00. SON GOS PEN ETRSTE ನನ [e ರ್‌ ನ್‌್‌] 
{ Ul. Tendering Stage H 
- _ ತ ಸ po E ವ ES E) Se 
s1.No.| Name of tlie work SCP Cost | DPR Cost | Tendered Date ಟೇ MBI Presont Status 
' ಸ ಸ್‌ ಸ್‌ ರ್‌: NAL REET _ 
[ Sub Tota © Tt 09 E7000] RE ಸ Ki 
$V, DPR Sige / FR Stage | 
ee , ಗ ವ ಹ RS i _ 
S.No. Name of the wark opr cose | PPR Re ಭು | FRApproval Date resent Status 
Hl } NIL Uo 4 ನ ಸತಾ ನ Fo | 
A Sao Tol -D 0.00 & 
{ ನ Total PPP (A+B4C4D) 800.00 _ ವ ರ. PE . 


